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PERSONAL. 


Clement has been elected City 


_ 


Mr. R. M. Engineer of 
Oakland, Cal. 

Mr. George Kirk, Jr., civil engineer, has removed from 
Mohawk, N. Y., to Frankfort, N. Y. 

Mr. Paul M. Van Name has been appointed Street Com- 
missioner at Port Richmond (Staten Island), N. Y. 
Barron has been appointed Manager of the 
at Victoria, 


Mr. A. R. 
foundry of the Kootenay Iron Works Co., 
B. C. 

Mr. Frank L. Weaver has been elected President of the 
Water Board of Lowell, Mass., to succeed Mr. George E. 
Putnam. 

Mr. M. Dunbar and Mr. T. R. Deacon have gone into 
partnership as engineers and surveyors at Rat Portage, 
Manitoba. 

Mr. J. R. Roy, of Montreal, Canada, is making surveys 
for flood protection works on the Fraser River, in British 
Columbia. 

Mr. J. 
of the Pittsburg Division of the Pennsylvania R. 
succeed Mr, R. L. O’Donnell. 

Mr. James Waite, Supervisor on the Southern Division 
of the Pittsburg & Lake Erie R. R., has resigned and 
that position has been abolished. 

Mr. B. M. Armstrong, of Toronto, Ont., has been ap- 
pointed Controller of the Railway Mail Service under the 
Canadian Post-Office Department. 

Mr. William A. Baehr, Jun. Am, Soc. C. E., has been 
appointed Superintendent of Distribution for the Mil- 
waukee Gas Light Co., Milwaukee, Wis. 

Mr. John T. Flynn has been appointed General Super- 
intendent of the White & Black River Valley R. R., to 
succeed Mr. R. B. Fowler, resigned. His headquarters are 
at Newport, Ark. 


Mr. W. A. Caton has been appointed Chief Clerk to the 
Chief Engineer of the Pittsburg & Lake Erie R. R., suc- 
ceeding Mr. J. E. Powell, who has resigned to become 
manager for another company. 


Dr. D. H, Abbott, of Pamlico county, N. C., has been 
appointed by the North Carolina Legislature as a member 
of the State Board of Railroad Commissioners, to suc- 
ceed Mr. Eugene C, Beddingfield. 


Mr. A, W. Barr has been appointed General Manager, 
and Mr. George Copeland, Vice-President, of the Lexing- 
ton & Eastern Ry., to succeed Mr. James D. Livingston, 
who held both offices, but has resigned. 


Mr. D. W. Campbell has been appointed Superintendent 
of the Bloomsburg & Sullivan R. R., with office at Blooms- 
burg, Pa. He will assume the duties of Mr. F. M. Leader, 
General Manager and Chief Engineer, who has resigned. 


Mr. John W. Hill, M. Am, Soc. C. E., of Cincinnati, O., 
has been chosen umpire in the matter of the appraise- 
ment of value of the water-works of Trinidad, Colo. Mr. 
Geo. E. Evans, M. Am. Soc. C. E., of Boston, and a citi- 
zen (yet to be named) of Trinidad, will act as appraisers 
on behalf of the city, while Mr. Chas. MacRitchie, M. 
Am. Soc, C. E., and Mr. Benezette Williams, M. Am. Soc. 
C. E., of Chicago, will act as appraisers on behalf of the 
water-works company. It will be observed that a ma- 
jority of the members of this commission are members of 
the American Society of Civil Engineers. 


OBITUARY. 


Mr. Frank A. Leiter, Assistant Street Commissioner 
at Toledo, O., died March 6. 


Mr. Wm. Halsey Wood, architect, of Newark, N. J., 
died in Philadelphia, Pa., March 13, at the age of 44. 


Mr. Robert Miller McAfee, civil engineer, in the employ 
= the Chesapeake & Ohio Ry., died March 5 at Richmond, 
Mr. Theodore G. Bennett, President of the Bennett Sewer 


Pipe Co., Grand Rapids, Mich., died March 4 at the age 
of 53. 


B. Baker has been appointed Assistant Engineer 
R., to 


Mr. George Stark, President of the Michigan Bridge & 


Iron Works, died at Detroit, Mich., March 7, at the age 
of 55. 


Mr. Aaron W. Lee, Assistant Engineer of the Maryland 
Division of the Pennsylvania R. R., died March 7 at Phila- 
delphia, Pa, 


ENGINEERING NEWS. 


Mr. Charles C, Thompson, 
employ of the Missouri River Commission, died at St. 
Louis, Mo., March 9. 

Col. Alexander E. Drake, U. S. A. 
in Philadelphia, Pa., March 13, was at one time a topo 
graphical engineer in the 

Mr. Charles E. Livermore, the projector of the water 
power plant at Folsom, Cal., and President of the Folsom 
Water Co., died at Oakland, Cal., March 7. He was born 
in Boston in 1834, and went to San Francisco in 1857. 

Mr. John F. Jackson, civil engineer and astronomer, 
died at Hockessin, Pa., March 12. He was born in 1818, 
and in 1839-41 was engaged in government surveys in 
Ohio. In 1870 he was Chief Engineer of the Delawar 
Western R. R., now the Landenberg R. R 

Mr. Kirtland H. Wade, General Manager of the Southern 
California R. R., died at Los Angeles, Cal., March 12. 
He was born in Walcott, N. Y., in 1857. At one time he 
was General Superintendent of the Wabash R. R., and 
then of the California lines of the Atchison, Topeka & 
Santa Fe Ry., resigning in 1889 to become General Mana 
ger of the Southern California R. R. 


an engineer formerly in the 


(retired), who died 


army service. 


Mr. George J. Magee, President of the Fall Brook Ry., 
died at Nice, in France, March 11, at the age of 57. He 
was born at Bath, N. Y., and graduated from Princeton in 
1860. He succeeded his father as President of the Fall 
Brook & Blossburg Coal Co., and devoted his whole at 
tention to the development of the company's property 
and to the development of the Fall Brook Ry. 

Mr. James H. Shanahan, formerly Superintendent of 
Public Works, of New York State, died at Albany, N 
Y., March 12, at the age of 69. He was born in Ireland 
came to this country when a boy, and followed the busi- 
ness of a contractor. He was appointed Assistant Sup- 
erintendent of Public Works, under Mr. B. S. W. Clark, 
in 1878, and Superintendent in 1883, serving for a term of 
three years 


system 


Mr. P. P. Vassilevski, of St. Petersburg, President of 
the Russian State Railroad Administration, was shot in 
his office in December last by an Armenian employee of the 


Trans-Caucasian Railway, who had come to prosecute 
some claim before the Administration, and fancied that 
his case had been delayed. The President had been in 
railway service since 1862 and had occupied his last po- 
sition since 1893. He was 56 years of age. His assall- 
ant killed himself immediately after. 

Mr. Thomas Arthur Meryweather, civil engineer. died 
suddenly March 8 at Roxborough (Philadelphia), Pa. He 
was born in 1860, graduated from Princeton College in 
1883, and immediately afterward entered the employ of the 
Pennsylvania R. R. as assistant engineer, 
with the company for ten years. He had charge of the 
construction of the Trenton cut-off, and he 
tended the construction of the Roxborough, Chestnut Hill 
& Norristown Traction Co.'s electric railway, and was an 
assistant engineer under Gen. Russell Thayer, superintend- 
ing the construction of the trolley line in West Fairmount 
Park. 


Prof. James J. Sylvester, F. R. S., died in London, 
England, March 15. He was born in London in 1814 
He was at one time Professor of Natural Philosophy at 
University College, in London, and afterward came to 
this country, where he was made Professor of Mathe- 
matics in the University of Virginia. After an interval of 
ten years he returned to England and accepted the Chair 
of Mathematics at the Royal Military Academy at Wool- 
wich. Five years later he became a professor at Johns 
Hopkins University at Baltimore. In December, 1883, 
he was elected Savilian Professor of Geometry and Fellow 
of New College, Oxford, England. 
of the plagiograph, the geometrical fan, and other kine- 
matical] instruments. He introduced into England Peaucel- 
lier’s ‘‘Method of Linkages,’’ on which he lectured before 
the Royal Institution, and Dec. 12, 1885, in a lecture 
before the University of Oxford, he made known his 
newly discovered theory of reciprocants, 
to a special literature. 

——_e——______ 


ENGINEERING SOCIETIES. 


COMING TECHNICAL MEETINGS. 
ENGINEERS’ CLUB OF PHILADELPHIA. 
March 20. Secy., L. F. Rondinella, 1122 Girard St. 
Wiecwaee POLYTECHNIC SOCIETY. 
March 23. Secy., W. K. Means, Loan and Trust Bidg., 
Saiauhen, Wis. 
CANADIAN SOCIETY OF CIVIL ENGINEERS. 
March 25. Secy., C. 
Montreal. 
ENGINEERING ASSOCIATION OF THE SOUTH. 


and remained 


also superin 


He was the inventor 


which gave rise 


March 25. Secy., L. P. Brown, Nashville, Tenn. 
FRANKLIN INSTITUTE. 
March 26. “‘The Development of the Use of Aluminum in 


the Arts,”’ Alfred E. Hunt. W. H. Wahi, 


Pa. 
INDIANAPOLIS ENGINEERING CLUB. 
March 27. Secy., C. C. Brown, Indianapolis, Ind. 
BROOKLYN ENGINEERS’ CLUB. 
April 1. Secy., A. J. Provost, Jr., 191 Montague St. 
TECHNICAL SOCIETY OF THE PACIFIC COAST. 


Philadelphia, 


April 2. Secy., 0. Von Geldern, 819 Market St., San 


Francisco, Cal. 
Nt ENGINEERS’ SOCIETY OF ST. PAUL. 
ril 5. Secy., C. L. Annan, City Engineer’s Office. 
ENGINRERS: SOCIETY OF WESTERN NEW YORK. 
April 5. Secy., Henry Viet. Library Bidg., Buffalo. 
COLUMBIAN ENGINEERING SOCIETY. 


April 6. Secy., F. W. Hart, 15th and H Sts., N. W., 
Washington, D. C. 
ENGINFERS’ CLUB OF ST. LOUIS. 
April 7. Secy., Richard McCulloch. 
AMERICAN SOCIETY OF CIVIL ENGINEERS. 
April 7. Secy., C. W. Hunt, 127 E. 234 St., New York. 


H. McLeod, 112 Manfield St., 





Ww ESTERN SOCIETY OF ENGINEERS 
April 7. Secy., N. L. Litton, Monadno ck Block, Chicag 


ENGINEERS’ AND ARCHITEC Ts’ CLUB OF LOUIS- 
VILLE. 
April 8. Secy., James K. Zollinger, Norton Bldg. 
ST. LOUIS RAIL Ww AY CLUB 
April %& Secy. H. Roberts, 511 Commercial Bidg 
MONTANA SOclETY OF ENGINEE RS 
April 10. Secy F rest Sm k iH t 


ENGINE ERS’ CLUB OF K ANS AS ( ITY. 
April 12. Secy., F. W Tuttle, Baird Bldg. 
DENVER SOCIETY OF CIVIL ENGINEER 
April 13. Secy., Walter Pearl, 36 Jacob 
NORTHWEST RAILWAY CLU! 
April 13. Secy., T. A. Foque, Soo Line, Minneapolis 








CIVIL ENGINEERS’ CLUB O ‘LEVELAND 
April 13. “Architecture ’ by Prof. Cady Staley Secy 
F. A. Colburn, Case Library Bidg. 
NEW ENGLAND RAMROAD CL 8 
April 14. Secy., Edwd. L. Jones, P. O. box 1158, Bost 
SOUTHERN AND SOL THWES ERN RAILWAY CLUt 
Apr. 15. Kimball House, Atlanta, Ga. for... Fi & 


Charpiot, Macon, Ga. 
ENGINEERS’ CLUB OF CINCINNATI. 
April 15. Secy 1. F. Wilson. P. O 
NEW YORK RAILROAD CLUB 


April 15 Secy., W. W. Wheatly 16S Montag 
Brooklyn 
TACOMA SOCIETY OF CIVIL ENGINEERS AND 
RR. HITECTS. 
pril 16. Secy., 201 Washington Bldg Tacoma, Wa 
ENGINEERS: CLUB OF COLUMBUS. 
April 17. Secy., M. S. Hopkins, 1444 N. Hig? 


lumbus, O 
ENGINEERS’ CLUB OF MINNE AOR. 1S 


April 19. Secy., Elbert Nexsen, 162 E. 4t 
neapolis. Minn 
ENGINEERS’ SOC. OF WESTERN PENNSYLVANIA. 
April Soa Secy., R. A. Fessenden, 410 P \ P 
bur 
WEST ‘ERN RAILWAY CLUB. 
April 20. Secy., W. D. Crossman, The R 


ENGINEERS’ AND ARCHITECTS’ ASSOCIATION OF 
SOUTHERN CALIFORNIA. 
April 21 Secy., F. Van Vieck, L \ Cal 
ASSOCIATION OF ENGINEERS OF VIRGINTA. 
April 21. Secy., J. A. Pilcher, Roanoke, \ 
BOSTON SOCIETY OF CIVIL ENGINEERS. 
April 21. Secy., S. E. Tinkham, City Hal 


AMERICAN INSTITUTE OF ELECTRICAL ENGI 
NFERS. 
April 21. Secy., R. W. Pope, 26 Cortlandt St New 
York citv 
WESTERN ORS ee S ASSOCIATION. 
April 21. Secy., A. Sorg tte Building, Chicago 





NATION AL MUNIC IPAL LE 
May 5, 6 and 7. At Louisville 
Woodruff, 514 Walnut St., 
RAILWAY SIGNALING CLUB. 
May 11. Secy., Geo. M. Basford, The Rookery Bidg 
Chicago. 
CFNTRAL RAILWAY CLUB. 
May 14. Secy., H. D. Vought 
falo N. ¥ 
NORTHWESTERN TRACK AND BRIDGE ASSOC, 
June 11. Secy., D. W. Meeker, St. Paul, Minn 


7. Secy., Clinton R. 
Phil adelphia, Pa 


Buffalo ‘‘Courier,”’ Buf 





CENTRAL RAILWAY CLUB At the meeting at the 
Troquoi Hotel, Buffalo, N, Y n March 12, Mr. H. € 
McCarty from the Committee on “Piece Work n Car 
Repairs,’’ presented a report which stated that 1 loubt 
there were instances where experience clearly indicated 
that the piece work system resulted in a large amount 
inferior work and careless method n the use of material 
Where this occurred, the supervision and d pline were 
seriously at fault. The pie work system practically 
first results in a complete solution of the question 
proper compensation for each workman, as the rate paid 
each individual is actually established by him. The effect 
of the system at once i rest of the w } i 
and he therefore resor genuity and tact, w 
enables him to perfo itie with greater peed 
and ease. Each workman pra é ibl hi 
earning capacity, which has t 4 ¢ itisfa t 
him, and this consideration is justly due the workman of 
the present age. As for the employers, their inter 
are likewise advanced by the personal exertion and tact 
of each workman, and the possible fluctuations of den 1 
are more easily met The committee was of th »ypinion 
that the piece work system for car repairs is a desirable 
method to follow and recommended its consideration to 


those who have not already taken it up 

A paper on “Electricity,” which included a short view 
of the transmission of power by electricity and compressed 
air, written by Mr. F. B. Griffith, Master 
the Delaware, Lackawanna & Western R. R., 


Mechanic of 
was read 
ENGINEERS’ CLUB OF CINCINNATI. 
meeting Mr. W. M. Hall gave ‘“‘Some Notes on Testing Ce 
ment.”’ At the February meeting Mr. A. D. Elzner read 
a paper on “‘The Use of Concrete in Superstructure 
J. F. Wilson, Secy 
WORCESTER COUNTY SOCIETY OF 
At the regular monthly meeting held at the rooms of 
the Board of Trade, March 11, Mr. W. E. McClintock, of 
the State Highway Commission, gave an ‘interesting ad- 
dress upon roadbuilding from the earliest times down to 
the present, showing the progress and conditions, also 
the methods used by the state at the present time. 
O. M. Lawrence, Worcester, Mass. 


CIVIL ENGINEERS’ CLUB OF CLEVELAND.—The an 
nual meeting was held March 9. The reports show that 
there has been a net gain of 28 members, making a total 
of 199 members of the club. The finances are in excellent 
condition. The retiring president delivered the annual ad 
dress, taking as his subject, ‘‘The Early History of In 
struments and the Art of Observing in Astronomy and 
Civil Engineering.’’ Officers were elected as follows: 
ident, James Ritchie; Vice-President, C. M. 
rectors: W. S. Jewett and John W. 
Hiram Kimball; Librarian, 
F. A. Coburn. 


At the January 


ENGINEERS 


Secy., 


Pres 
Barber; Di- 
Treasurer, 
Secretary 


Langley; 
A. Lincoln Hyde; 
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NEW ENGLAND WATER-WORKS ASSOCIATION.—At 
the quarterly meeting, held in Tremont Temple, Boston, 
Mass., March 10, the following papers were read: ‘‘Cov- 
ered Filters at Ashland, Wis., and at Somersworth, N. H.,”’ 
by William Wheeler, C. E., of Boston; ‘‘The Iron Re- 
moval Plant at Reading, Mass.,"’ by Lewis M. Bancroft, 
superintendent and ‘‘Raphidomonas,”’ by Geo. C. Whipple, 
C. E., biologist of the Boston water-works. 


CONSTRUCTION NEWS. 


CONDENSED LIST OF CONTRACTS PENDING 
WITH DATE OF OFENING BIDS, 
Bids to be 


opened. Work. Place. 


Mar. 18. Viaduct superstructure, Denver, Colo.....Mar. 11 
Mar. 18.Asphalt paving, etc., New York, N. Y....Mar. 11 
Mar. 18.School buildings (2), North Adams, Mass.. Mar. 11 
Mar. 18.Ladder trucks (2), Cincinnati, O. .. ..Mar. 11 
Mar. 18.Curbing, etc., Hoboken, N. J é -il 
Mar. 18 Be vvde . 4 
Mar. 18.Keeper’s dwelling, Cleveland, 4 
Mar. 18. Officers’ quarters, Fort Myer, Va.......... 
Mar. 19.Elevators (2). Detroit, Mich. 
Advertised, Eng. News, Feb. 25 and Mar. 4. 
Mar. 19. Bridge substructure, Youngstown, O....... 
Mar. 19.Paving, grading, etc., East Cleveland, O.. 
Mar. 19.Jetty, bulkhead, etc., Cape May City,N.J... 
Mar. 19.Dredging, New York, N. Y 
Mar. 19.Paving (5 streets), Brooklyn, N. Y. ..... 
Mar. 19. Repairing roads (4 wards), Brooklyn, N.Y.. 
Mar. 20. Water-works, Elberon, Ia. 
Mar. 20.Canal work (1% miles), Ottawa, Ont. 
Mar. 20.Paving, grading, etc., St. Charles, Mo.... 
Advertised, Eng. News, Mar. 4 and 11. 
20.School building, St. Peter, Minn 

20.Water-works, Bentonville, 

. 20.Cement (83,000 bbis.), Ottawa, Ont. 

. 20.Breakwater, San Francisco, Cal. 

. 22. Buildings (7), Fort Riley, Kan. 9 

. 20. Bridge superstructure, Youngstown, O....F 

. 20.Alley improvement, Chicago, Ill........ Mar. 
r, 20.Paving, etc., Davenport, Ia.........e0- 

. 22.Breakwater, Dunkirk Harbor, N. Y..... 

. 22. Pumping engine, Lafayette, Ind ° 

. 22. Blacksmith house, etc.,San Francisco, C. 

. 22. Piles, stone, etc., St. Louis, Mo. ......... Mar. 

22.Grading, etc., Pleasant Ridge, O. ........Mar. 

. 22.School building alterations, New York. .™ 

22.Work on Public Library, Chicago, Ill....} 
.Bonds, Wallingford, Conn «bo ate 
.Constructing sidewalks, etc, Duluth, Minn. Mar. 

12. Water-works, etc., Hico, 

3.Iron water pipe, Chicago, Ill............ Mar. 
23.Water mains, New York, N. Y..........Mar. 
*.Gate house, Boston, Mass..........+..+.+. Mar. 
3.Hospital, New York, N. 
3.Recreation pier, New York, N. Y........-} 
3.Pier work, New York, N. Y......sccccoed 
.Macadamizing, Hammond, Ind 
.Sewers, Pittsburg, Sateen w 
+.Grand stand, ete., Holyoke, Mass........) 
3.Water supplies, Philadelphia, Pa. 
3. Water-works boilers, Binghamton, 
Advertised, Eng. News, March 11 and 18. 
.Water pipe, etc., Toledo, O. .............Mar. 
23.Brick sewer, South Amboy, N. J........Mar. 
.Completing sewer system, Champaign, Ill.. Mar. 
Advertised, sng. News, Mar. 4 and 11. 
.Setting hydrants, etc., Nyack, N. Y Mar. 
.U. 8. building work, Rock Island. Ill. ...Mar. 
-Pumping station, etc., Evansville, Ind...Mar. 
.Hospital building, etc.. Cincinnati, O....Mar. 
24.Court house, Eureka, Ill. ............++6- Feb. : 
24.Asphalt paving, Hoboken, N. J. .........Mar. 
. Water-works, Boonville, N. Y. ......... . Mar. 
Advertised, Eng. News, March 11 and 18. 

-Hire of dredge, Cincinnati, O............M 
.Dredging, jetties, etc., Newport, R. I.... 
Advertised, Eng. News, Mar. 4 to 18. 

.Wharf, etc., at Sapelo Sound, Ga 
.Laying water mains, Meadville, Pa 
. Water-works, Aberdeen, Md. .... 
Advertised, Engineering News, March 11. 
.Alarm boxes, etc., New York, N. Y.....Mar. 
.Brick paving, Williamsport, Pa......... Mar. 
Advertised, Engineering News, Mar. 18. 
-Pipe sewer, Williamsport, Pa........... Mar. 
Advertised, Engineering News, Mar. 18. 
.Supplying arc lights, Chicago, Ill........Mar. 
.Asphalt paving, etc., Brooklyn, N. Y....Mar. 
.Dredging, etc., Buffalo, N. Y............Mar. 
.Road roller, Waukesha, Wis............Mar. 
Advertised, Engineering News, Mar. 18. 
.Wiring hospital, New York, N. Y........ Mar. 
25.Garbage disposal plant, Wilmington, Del. . Mar. 
Advertised, Engineering News, Mar. 18. 
2h.Sewer construction, Youngstown, Pa 
-Macadamizing, Buffalo, N. Y....... 

25.Paving bonds, Long Island city, L. I.....} 
-School building, Turtle Creek, Pa 

25.Ditch (6 miles), Momence, Ill.......-.. Mar. 
.U. S. building work, Kansas City, Mo....Mar. 

Advertised, Eng. News, Mar. 4 and 11. 
Water bonds ($3,000), Norwood, O. .......Feb. 2 
.Administration cottage, Lancaster, O. ....Mar. 
+. Timber, etc., Cincinnati, O............+.. Mar. 

26.Gas well, Lancaster, 
.Harbor boat, Washington, D. C.......... Mar. 
7.Sewers, Wilmington, Del..........  .-.-Mar. 

27. Bonds, Evanston, O... 

. Water-works, Greenup, Il. 

Advertised, Engineering News, March 11. 

29. Water pipe, etc., Hoboken, N, J. .....-.- M 
.Vapor lighting, Cleveland, O . Mar. 
.Bonds, Helena, Mont. .......-+-eeeeeeeee Mar. 

9. Bridge plans, Binghamton, N. Y. ..... .-Mar. 
29.Sidewalk construction, Denver, Colo.....Mar. 

29. Ronds ($65,000), Flagstaff, Ariz ..Mar. 
-Bonds ($3,600,000), Cincinnati, O........Mar. 

20. Sewer construction, Cincinnati, O........Mar. 
-Public building work, Sioux City, Ia.....Mar. 

Advertised, Eng. News, March 11 and 18. 
.Laying water pipe, Boston, Mass. ........Mar. 

Advertised, Eng. News, March 11 and 18. 

.Road Bonds, North Hempstead, L. I... .} . 18 
.Electric plant, Rock Rapids, Ia Mar. 18 
.Bonds, Youngstown, err 
“Excavating, etc., Blackwell's Island, N. Y.Mar. 18 
Heating, Madison, Ind errr a 
.Bridge abutment, etc., Columbus, O....Mar. 18 
‘Pier work, Charlevoix, Mich............Mar. 18 
“Dredging, etc. (9 conts.), Portland, Me....Mar. 11 

Advertised, Eng. News, March 11 to 25. 
.Engine house, Cleveland, O. .......++++ .-Mar. 11 
“Park bonds ($350,000). Indianapolis, Ind...Mar. 11 
Bridge construction, Columbus, O.........Mar. il 
.Subway, Boston, Mass. . 

Advertised, Eng. News, 


ENGINEERING NEWS. 


Mar. 31. Bonds ($314,000), Quincy, IIl..... 
Mar. 31. Buildings, Sandusky, O ° 
Mar. 31.K’y terminal plans, Christiana, Norway...Dec. 17 
Mar. 31.Extending pier, Duluth, Minn. ..........Feb. 18 
Advertised, Eng. News, Feb. 18 to Mar. 25. 
1.Opera House, Kokomo, Ind. ............Feb. 18 
1.Electric power equipment, Atlanta, Ga....Feb. 25 
1.Cold storage plant, Gallipolis, O...........Mar. 11 
1.School building, Winfield, la. ............Mar. 11 
1.Irrigation bonds, Walworth, Neb. ........Mar. 11 
1.Plans for court house, Brunswick, Ga....Mar. 11 
1.U. 8. building work, Kansas City, Mo....Mar. 18 
1.Earth excavation in Pennsylvania 
Advertised, Eng. News, Mar. 18 and 25. 
1.Water and light piant, Itasca, Tex 
Advertised, Engineering News, Mar. 18. 
2.Sewer construction, Frankfort,. Ind 
2.Street improvements, New York, N. 
2.Heating and ventilating, Pawtucket, R. I.. 
Advertised, Eng. News, March 11 and 18. 
2.Repairing breakwater, Cleveland, O....... Mar. 11 
Advertised, Eng. News, March 18 and 25. 
3.Grading, paving, etc., Cincinnati, O.......Mar. 11 
3.Grading, brick paving, etc., Napoleon, O..Mar. 18 
5.City hall, Binghamton, N, Y.. Mar. 18 
5.Bonds, Galveston, .-.-Mar. 18 
5.Mobile & Ohio Ry. extension (100 miles).Mar. 18 
Advertised, Eng. News, Mar, 18 to April 1. 
5.Brick paving, Meriden, Conn Mar. 18 
Advertised, Eng. News, Mar. 18 and 25. 
5.Brick sewer, Lawrence, Kan............Mar. 18 
5.lron bridge, Goldsboro, N. 
5.School building, etc., Burlington, Ia, ....Mar. 11 
a Sell, PONE, SU: ose ccenresecszeiae .-Mar. 11 
5.Bonds, Denver, Colo. ........... reeeer Mar. 11 
6. Heating, ventilat’g, etc., Fort Dodge, la..Mar. 4 
6. Boilers, smokestack, Kansas City, Mo. ..Mar. 11 
Advertised, Eng. News, March 11 and 18. 
6.Heating and ventilating, Meridian, Miss. .Mar. 18 
Advertised, Eng. News, Mar. 18 and 25, 
6.Business building, Lake Mills, Ia.......Mar.18 
7.Bridge construction, Muscatine, Ia......Mar. 15 
7.Rock crusher, Oroville, Cal 
7.City hall, Harvey, Ill 
7.Bonds ($100,000), Cleveland, O........ 
8.Dredging, Ogdensburg, N. Y Pe 
Advertised, Eng. News, March 11 to April 1. 
8.Iron and wire bridge, Gonzales, Tex. ..... Feb. 
8.Water-works, Hiram, O 
Advertised, Engineering News, Mar. 18. 
8.Armor, Washington, D. C 
8.Bridge construction, Colusa, Cal 
9.Bridges (2), Oroville, Cal ‘ 
9.Asphalt paving, Governor’s Island,N.Y.H.Mar. 18 
9. Electric light contract, St. Louis, Mo......Dee. 24 
Advertised, Eng. News, Dec. 24 to Mar, 18. 
Apr. 10.Gas franchise, San Paulo, Brazil..........Jan. 14 
Apr. 12.Brick paving, etc., Waukesha, Wis...... Mar. 18 
Advertised, Eng. News, Mar. 18, 25, April 1. 
Apr. 12.Rock excavating in Nestucca River, Ore.Mar. 12 
Advertised, Eng. News, Mar. 18 to April 1. 
Apr. 12.Dredging in the Umpqua River, Wash... .Mar. 18 
Advertised, Eng. News, Mar. 18 to April 1. 
Apr. 12.Dikes, etc., in Coquille River, Ore 
Advertised, Eng. News, Mar. 18 to April 1. 
Apr. 12.Locks, ete., on Cumberland River, Tenn. .Mar. 18 
Advertised, Eng. News, Mar. 18 to April 8. 
Apr. 14.Dam, etc., Chicago, IIl. eb. 25 
Advertised, Eng. News, March 11 to April 1. 
Apr. 12.County building, Mount Idaho, Idaho.....Mar. 11 
Apr. 15.Jail, Griffin, Ga. ...ccccccscccecccs ..Mar. 11 
Apr. 15.School building, Sitka, Alaska..........Feb. 11 
Apr. 15. Jetty, Sabine Pass, Tex. 
Advertised, Eng. News, Feb. 18 to Mar. 11. 
Apr. 15.Furnishing sewer material, Baltimore, Md.Mar. 4 
Apr. 15.Pipe sewer, etc., Moores, Pa............. Mar. 18 
Advertised, Eng. News, Mar. 18 and 25. 
15.Brick paving, Olean, N. Y Mar. 18 
Advertised, Eng. News, Mar. 18, 25 and April 1. 
Apr. 30.Jail, ete., Hillsboro, N. Dak Feb. 25 


RAILWAYS. 


BANGOR & AROOSTOOK.—This company has just pur- 
chased 1,200 tons of new steel rails, which reports state 
will be used on a new branch line. 


BELLEFONTE CENTRAL.—This company, a corres- 
pondent writes us, is still trying to get an outlet for its 
road from Pine Grove, Pa., through Stone Valley to 
Huntingdon, Pa., to connect with the Huntingdon & Broad 
Top R. R., to enable it to get a northern outlet for the 
Broad Top coal region. Another survey will probably be 
made early in the spring. Tussey Mountain is the prin- 
cipal drawback. This is too high to cross and too wide 
to tunnel. F, H. Thomas, Supt., Bellefonte, Pa. 


BOISE, NAMPA & OWYHEE.—Press reports announce 
that 283 miles are now completed and in operation, from 
Nampa, Idaho, to the Snake River. Work is now pro- 
gressing on the bridge at the Snake River. J. M. Clark, 
Ch. Engr., Nampa, Idaho. 

CENTRAL R. R. OF PENNSYLVANIA. — We are in- 
formed that this company expect to extend its line from 
Bellefonte, Pa., to Phillipsburg, Pa., by way of Port 
Matilda, during the coming summer. This line will give 
an outlet to a new series of coal mines in that region, as 
well as a competing line to Philipsburg. J. W. Gephart, 
Supt., Bellefonte, Pa. 

COLUMBIA SOUTHERN. — Incorporated in Oregon 
March 5 to build and operate railways, warehouses, ma- 
chine shops, car shops, stations, depots, rolling stock, etc., 
telegraph and telephone lines, steamboats and wharves, 
and to carry on a general transportation business. Press 
reports state that a railway is to be constructed at once 
from Biggs, in Sherman county, to Prineville, in Crook 
county. The termini of the water lines are to be Celilo, 
Wasco county, Priest Rapids, Washington, on the Colum- 
bia River, and Lewiston, Idaho, on the Snake River. The 
construction of the road is to begin by May and to be 
completed during the current year, to enable the farmers 
of that section to move their crops as soon as possible. 
The capital stock is placed at $100,000, to be divided into 
1,000 shares of $100 each. T. A. Hudson, E. E. Lytle and 
J. M. Murchie are the incorporators and directors. 


EL PASO SOUTHERN.—The organization of this com- 
pany was noted last week. The incorporators are i. ?. 
Ramsey. Gen. Mgr. Rio Grande, Sierra Madre & Pacific 
R. R., now in course of construction in Mexico; J. Few- 
son Smith, of Salt Lake City; E. W. Mead, of New_York; 
J. H. McKinner, J. D. Matlews, L. P. Atwood, Max 
Weber, L. S. Welch, J. W. Dake, of El Paso, and Lieu- 
tenant Winan, of Fort Bliss. The company is organized 
to build the El Paso terminals of the Rio Grande, Sierra 
Madre & Pacific and to construct the bridge across the 
river provided for by the bill which passed congress last 
month. 

ERIE EASTERN.—Incorporated in Pennsylvania March 
16 with a capital stock of $250,000, commencing with 
$25,000; to build a railway from harbor of Erie through 
Waterford to Millvillage, 19 miles; Pres., A. L. Tilden, 
Leboeuf, Pa.; Lloyd G, Reed and Thos, Paskett, of Erie, 
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are directors. This project was no i 
18 and March 11. ares cima 
NORWICH & WORCESTER.—Work on ; 
tension of this railway is expected to , 
April 20. Pres., A. G. Bullock, Boston, Mas 
MAINE.—A press report from Waterville. \ 
that it seems to be practically assured 1). 
gage railway will be built between Farming:. 
ville. The charter calls for the road to ru 
ington village to Farmington Falls to New 
tance of 14 miles, to be completed on or }y 
next. From New Sharon the road must 
Waterville, via Mercer, Norridgewock — 
within two years. The idea is to connect 
the Wiscasset & Quebec, and thereby obtain . 
bor for all the places along the route fro: 
Wiscasset. c 


MACON, DUBLIN & SAVANNAH.—Thi- 
said to have had surveys made for a line {; 
Ohoopee, Ga., on the Georgia & Alabama road 
sion, if built, will be 53 miles moa T. FY 
Megr., Macon, Ga. 

MEXICO, CUERNAVACA & PACIFIC. 
from Cuernavaca, Mex., state that the cons: 
on this road has been increased and over 5 
now at work building the gap still open 
Amitos and Tres Marias. The line will be « 
Tres Marias through Cuernavaca very soon 
navaca in direct rail communication with the 
ico. When this gap is finished the entire for: 
be placed at work extending the line from 
Yxtla to the port of San Blas on the Pacifi 
Hampson, Pres. and Gen. Mgr., Mexico, Mex 

MOBILE & OHIO.—Bids are asked for build 
tension from Columbus, Miss., to Montgomer, 
miles, as stated in our advertising columns 
be let at Birmingham, Ala., April 5. This com 
to have sold $4,000,000 in 5% 50-year bonds fo: 
Address J. W. Woolfolk, Pres. Hanover Const: 
15 Wall St., New York; H. P. Farrar, Ch. Eng: 
Tenn. 

PENNSYLVANIA. — The incorporation was 
week of the Scalp Level Ry. Co. A press report 
that the contract for building the road has tx 
by the Pennsylvania R,. R. Co. to Brown, \ 

Manus, of Philadelphia; work to begin at onc: 
company was incorporated to build a railway 
Scalp Level, Somerset county, Pa., with the s 
R. R. at Lovell Station; capital stock, $400.) 
F. S. Lewis, of Philadelphia; directors, E. J. St; 
Taylor, G. W. Young, C. D. Sanger, W. J. Dav 
delphia, and W. K. Stager, Palmyra, N. J. Th 
controlled by the Pennsylvania R. R. and th 
White Coal Co. 

PITTSBURG, FORT WAYNE & CHICAGO.—'1 
pany has filed with the mayor its formal accepta: 
ordinance passed by the Chicago city council July 2 
and amended March 1, 1897, requiring the com 
elevate its tracks between Glst St. and the C! 
limits.——It is said that plans have been made fo 
ing the tracks of this road in Allegheny, Pa., at 
over $1,000,000, 

PHILADELPHIA & READING.—Subscriptions are being 
received for an extension of this railway from [teadin 
Pa., to the paper mills of Geo. F. Baer, on Tul: 
Creek, and thence to Bernville. H. K. Nichols, C! 
Philadelphia. 


RICHMOND & COLLEGE CORNER.—We are 
that preliminary surveys are being made for a 
to extend from Richmond, Ind., to connect with t! 
& I. R. R., at College Corner, Ohio. R. A. Howard 
R. L. Sackett have charge of the work. 


SEABOARD AIR LINE.—The daily press states t 
company is interested in elaborate plans fo: 
through line between Washington and New Orlea 
or more ‘“‘connecting links’’ will be required. \\ 
Gwathmey, Jr., Ch. Engr., Portsmouth, Va. 


SOUTH FORK.—Incorporated in California to build 
miles of railway along the windings of the south ! of 
Flynn and Albion creeks; incorporators: Thos. 1D. Rior- 
dan, Edward Lande, John J. Quinn, James M. Hauley 
and Frank H, Ransom; capital stock, $100,U00, of which 
$5,000 has been subscribed. 

STONE MOUNTAIN & WILKESBORO.—A company was 
formed at Raleigh, N. C., last week to build this new rail- 
way, between the two points named in Western North 
Carolina to the Virginia or Tennessee line, there t 
connections with the Norfolk & Western and another! 
line, which is now being built. Pres., G. W. Hinsha\ 
Winston, N. C.; Ch. Engr., W. H. Wells, of New York 


i 


STREET AND ELECTRIC RAILWAYS. 


NORWAY, ME.—The Oxford Centra] Electric R. Kk. Co. 
has voted to build a road 21 miles long from Norway to 
Rice’s Junction and South Waterford, with a bra’ te 
East Stoneham. Work will be begun in about a month. 
Estimated cost, $200,000. Pres., F. C. Wilson, Bost 
Mass.; Treas., S. S. Stearns, Norway; Attorney, 
Wright, South Paris, Me. 

KEENE, N. H.—Samuel Wadsworth, Ch, Engr., Keene, 
writes us that surveys have been made and the location 
granted on highways for the Keene Electric Ry., 12 mile 
long, from Keene to Marlboro, via Swanzey. Th ym- 
pany is now in a position to immediately contract for 
the financing and the construction of the road. Pres., E. 
F. Lane, Keene. 

BURLINGTON, VT.—Surveys will be made at once for 
the Burlington & Grand Isle Electric R. R., according to 
reports. Pres., F. O. Sinclair, Burlington; Vice-Pres., 0 
W. Peck, Winooski, Vt.; Secy., H. N. Camp. 

MANSFIELD, MASS.—The Mansfield & Easton 5t. 
Ry. Co., capital stock, $100,000, and the Foxboro Union 
St. Ry. Co., capital stock, $60,000, have applied for incor- 
poration to build and operate electric railways. \\ s 
Reed, Leominster, Mass.; Jos. A. Prescott, Foxboro 
Mass.; C. W. Shippee, Milford, Mass.; and Frank EF. 
Lowe, Greenfield, Mass., are interested. 

NEWBURYPORT, MASS.—On account of the 
sion to the Newburyport & Amesbury Electric Ry., |) W!! 
be necessary to enlarge the power house on Jefferson >\ 

HARTFORD, CONN.—The Enfield & Longmeadow Elec: 
tric Ry. Co. has applied for permission to extend its roa¢ 
to Hazardville and Somers. 

NORWALK, CONN.—The Norwalk St, Ry. Co. will at 
once extend its electric road. 

AUBURN, N. Y.—A is stated that specifications are 
being prepared for the proposed road for the Auburn Intel 
Ocean Electric R. R. Co. Wilson H. Pixley, of Akron, © 
and Geo. Silsby, of the Active Construction Co., De'roit, 
Mich., are interested. 

FLUSHING (L. I.), N. ¥.—The New York & North Shore 
Ry. Co. has been incorporated, with a capita] stock of 

000,000, to construct a railway from Newtown to Ja- 
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maica, \Whitestone and Willett’s Point. Steam will not 
be used as the motive power. Rudolph T. McCabe, New 


York ‘ward Mathewson and Wm. H. Shilmerdine, Phil- 
adelp Pa., and James R. Bach, East Orange, N. J., 
re il rested. 

 NASS \U, N. Y.—The Greenbush & Nassau Electric Ry. 
Co “} been incorporated to operate a street railway 


from Greenbush to Nassau, Rensselaer county, 17 miles 
: Capital stock, $180,000. 


distant W. H. Nichols, Green- 
bush, i T. W. Cantwell, Albany, are interested. 

NEW YORK, N. Y.—Wm. C. Whitney is quoted by 
local papers as stating that the Metropolitan St. Ry. Co. 
is ready to spend about $6,000,000 on improvements to the 
road, if the state railroad commission will grant the nec- 


permission. The company proposes to change the 
power of about 50 miles of the road to the con- 
dt stem, Ch. Engr., Fred. S. Pearson. 


BE AR, N. J.—The Atlantic Coast Electric Ry. Co. 


essary 










has been granted a franchise in this village. 

NEW BRUNSWICK, N. J.—The New York & Phila- 
delphia Traction Co, has applied for a franchise in this 
city. Vice-Pres., John Blair Mae, of Philadelphia. 


PITTSBURG, PA—J. D. Callery, Pres., Pittsburg, 


writes us that surveys for the Sewickley Valley Electric 
Ry., two miles long, have been made. Right of way has 
about been secured, and when it is all secured the con- 
tracts will be let. Engr., A. S. Tone, Pittsburg.——Plans 
are reported to have been prepared by the Second Ave. 


Traction Co. for a $150,000 power house in Allegheny. 
SHAMOKIN, PA.—The Shamokin & Mount Carmel 


Electric Ry. Co. will begin the construction of an ex- 
tension, two miles long, from Centralia to Ashland this 
spring 


WILMINGTON, DEL.—J. N. Carswell, Wilmington, 
writes us that the Wilmington, Claymont & Chester Pas- 
senger Ry. Co. has applied for a franchise from the gen- 





eral assembly; it may be passed in a week or two or not 
before May. The company proposes to build from Wil- 
mington to State Line, via Claymont, to Chester, Pa., 11 
miles distant.——The Wilmington & West Chester Elec- 
tric Ry. Co. has applied for incorporation; capital stock, 
$200,000. Joseph A. Bond, Harry Emmons, Thomas 
Mitchell, Philip R, Clark and F. Harvey Day are inter- 
ested 


BALTIMORE, MD.—The construction of the Fall Road 
Electric Ry., seven miles long, will be begun, it is re- 
ported, in a few days. Plans are being prepared for a 
car shed at Mount Washington, 80 200 ft. Gen. Mer., 
Geo. R. Webb, Equitable Bldg., Baltimore. The City 
Passenger Ry. Co. proposes to extend its road from the 
Canton terminus to Point Breeze, Sparrow’s Point, etc. 
Bernard Cahn may be addressed. 


WESTMINSTER, MD.—The Washington, Westminster 
& Gettysburg R. R. Co. has been incorporated, with a 
eapital stock of $100,000. The road is to pass through 
Montgomery, Howard, Frederick and Carroll counties 
and have a lateral branch from Sandy Spring or Laytons- 
ville to Frederick. Incorporators, Wm. B. Thomas, 
James A. C. Bond, Charles T. Reifsnider, T. Herbert 
Shriver, John A. Shorb, Geo. Colton Smith, James B. 
Colegrove, John H. Cunningham, David Cowan, Jr., 
Stewart Roberts, John F,. Reifsnider, Milton Shaffer, 
Edwin J. Lawyer. 


ATHENS, ALA.—It is reported that Col. J. B. Stone, 
Athens, is organizing a company to build an electric 
road 12 miles long from Athens to the Bismark Colony. 

CINCINNATI, O.—The Cincinnati St. R. R. Co. has 
decided to extend its road to East Norwood, Avondale 
and Norwood and make a number of important improve- 
ments. Pres., John Kilgour, Cincinnati. 


DAYTON, O.—The Dayton & Western St. Ry. Co. will 
probably soon be granted a franchise for its electric line 
to Eaton. J. E. Lowes, A. M. Nevin and Oscar Shep- 
pard are interested. 


PAINESVILLE, 0.—The Cleveland, Painesville & East- 
ern Electric R. R. Co. will extend its road to Fairport in 
the spring, according to reports. 

MOUNT CLEMENS, MICH.—The receiver for the Old 
French Road running from Mount Clemens to Marine 
City, 33 miles, has awarded the entire contract for the 
construction of a standard gage railway to a construc- 
tion company, of which C. H. Lawrence is the general 
manager, with offices at 92 Griswold St., Detroit, Mich. 
The contract for the rails has been awarded to the IIli- 
nois Steel Co., Chicago, and for the wire to the John R. 
Roebling & Sons Co., Trenton, N. J. The power house 
will be located at Chesterfield, Mich., and the machinery 
will be furnished as follows: Pumps, condensers, etc., 
Laidlaw, Dunn, Gordon & Co., Cincinnati, O.: electric 
equipment, Walker Mfg. Co., Cleveland, O.; engines, Rus- 
sell & Co., Massillon, O.; boilers, the Cahall boiler, Ault- 
man, Taylor & Co., Cleveland and Pittsburg. It is re- 


—— that construction will be commenced at an early 
date. 


SAGINAW, MICH.—It is reported that the Inter-Urban 
Electric Ry. will be extended to Detroit. Pres., Isaac 
jaringer, Saginaw. 

JOLIET, ILL.—The construction of an electric railway 
from this city to the Fox River is reported as again 
under consideration. 

KENOSHA, WIS.—The Milwaukee, Racine & Kenosha 
Ele a Ry. Co. has asked for a franchise for its road in 
this city. : 

ST. LOUIS, MO.—The Wellston, Creve Coer & St. 
Charles Electric Ry. Co. has asked for a franchise for 
a road from St. Louis to St. Charles. J. B. C. Lucas is 
interested.——Local papers state that Speaker Diekman 
will introduce a bill in the house of delegates granting 
a franchise for an electric railway on North Market St. 
and the King’s Highway. 





ELECTRIC LIGHT AND POWER. 


AYER, MASS.—Reports state that William M. Sargent 
is to erect a new building and increase the capacity of 
his electric light plant. 

BROOKLYN, N. Y.—Press reports state that the Grave- 
send electric light plant, erected in 1885, will be sold 
March 25, at the real estate office of William P. Rae Co.. 
189 Montague St., Brooklyn. The plant covers a plot 
lll ft. x 175 ft. and is 1% stories high. It is said that the 
total cost of the plant was about $181,500 and that it 
never has been in operation, much of the machinery being 
yet in cases, 

BROOKLYN HILLS (L. L.), N. Y.—-A petition is report- 
ed to have been presented to the town board asking that 
the streets be lighted with electricity, to be supplied 
from Jamaica on a five-year contract. 

LEROY, N. Y.—Reports state that a special election will 
be held March 30 to vote on the question of purchasing 
the Bissell electric light plant or running dynamos in con- 
nection with the present water-works. 

‘ a YORK, N. Y.—Bids are gained “tlh Mereh 25 od 
urnishing and installing new electric ligh mains 
the male department of the Manhattan State Hospital on 





New York, N. Y.; 
Boyd, Thomas 


ENGINEERING NEWS. 


Ward's Island; Henry E. Howland, Pres. Bd. of Managers, 
1 Madison Ave. 

OGDENSBURG, N. Y.—The council has received several 
petitions for a 10-year franchise to erect poles and string 
electric wires in the city streets, 


PRATTSBURG, N. Y.—This town is reported to be con- 


sidering the question of constructing an electric light 
plant. 
IRVINGTON, N. J.—The People’s Electric Light & 


Power Co., Newark, N. J., is reported to have been award- 
ed the contract for lighting the streets of this town for 
five years. 

FREELAND, PA.—The Freeland Electric Light, Heat 
& Power Co. is to increase its capital stock to $30,000, 
according to reports. 

RALEIGH, N. C.—It is reported that the Raleigh Elec- 
tric Light Co. will rebuild its plant, which was destroyed 
by fire last summer, at an estimated cost of about $35,000. 

NEWBERRY, 8. C.—The General Electric Co., Atlanta, 


Ga., has been awarded the contract for installing the 
proposed electric light plant at $8,209, according to 
reports. 


COCHRAN, GA.—Bids are asked by the council on an 
electric light plant, excluding a 20-HP. boiler. 


GAINESVILLE, GA.—Reports state that the Gainesville 
& Chattahoochee Power & Mfg. Co. has been organized at 
this place. This company proposes to construct a dam 
and power house on the Chattahoochee River. at a cost of 
about $114,000, and to develop about 3.050 HP., which will 
be transmitted by wire to this place for heat, lighting and 
power purposes. It is also proposed to construct a 10,000- 
spindle cotton mill, to cost about $150,000. Thomas P 
Ivy, Atlanta, Ga., M. V. Richards, 1300 Pennsylvania Ave., 
Washington, D. C., and J. W. Taylor, 21 Light St., Bal- 
timore, Md., are said to be interested. 


ROMF, GA.—The sale of the Rome electric light plant 
on April 6 by Special Master C. E. Woodruff, to satisfv 
a mortgage held by the American Surety Co. is reported 
to have been ordered by Judge Newman 


GRENADA, MISS.—W. F. Hallam 
that the contract for the construction of a system of 
water-works, electric light and sewers, as advertised in 
Engineering News. has been awarded to J. N. Hazlehurst, 
Atlanta, Ga., at $36,783; 40 bids were received. 


BRISTOL. TENN.—A Baltimore company is said to have 
applied to the council for a franchise to string wires in the 
city. The company proposes, it is said, to construct a 
plant on the Holston River at an estimated cost of about 
$100,000, and to transmit the current to this place by 
wire, for heat, light and power purposes. 


CHATTANOOGA, TENN.—C. N. Howard is said to be 
interested in the project to establish a power plant in this 
place. 

MARIETTA, 0.—Bonds to the amount of $115,000 will 
be issued for an electric light plant. 

MEDINA, O.—Osro Sanders is reported to have been 
granted a franchise for lighting this town with electricity. 

MONROEVILLE. O.—This town will issue bonds for 
an electric light plant, according to reports. 

BLISSFIELD, MICH.—Press revorts state that an elec- 
tric light plant will be constructed, to cost about $3,000. 

IONIA. MICH.—The Ionia Gas & Coke Co. is said to be 
considering the construction of an electric light plant. 
Webber Bros. are interested. 

NEW HAVEN. MICH.—F. D. Phelps has, it is said, been 
granted a franchise to construct an electric light plant and 
supply the village.with electric light. 

CHICAGOs ILL.—Bids are asked until March 24 for sup- 
plvine are lights, as specified by the council. O. D. 
Wetherell, Comptroller. 

JOLIET, ILL.—Alderman Daniel Feelv. Chn. Com. on 
Ordinances, informs us that the construction of an electric 
light plant with a capacity of 4) are lights is being con- 
sidered. Correspondence solicited. 


KANKAKEE, ILL.—The Kankakee Electric Light & 
Power Co. is reported to have nurchased the water power 
owned by the Kankakee Roller Mills. and will spend about 
$100,000 in improving the plant. It is proposed to gen- 
erate electricitv for heat, light and power vurposes. The 
project is said to be backed by Edwin Gould and the Con- 
tinente] Metch Co... who recertly purchased and are im- 
proving a factory at this place. 


ROCK RAPIDS. 1A.—Rids are asked until March 30 for 
installing an electric light plant to consist of a complete 
steam plant. brick nower house, necessary electrical appa- 
ratus, etc. W. E. McQueen, Mayor; J. K. Medberry, Re- 
corder. 

WELLINGTON, KAN.—Owen Ford. St. Louis. will, it 
is stated, secure a franchise and establish an electric light 
plant. 

OMAHA, NEB.—The Omaha Citv Electric Works will 
probably soon construct a plant. Pres., Solon L. Wiley. 

LITTLE ROCK, ARK.—The state senate, March 4, re- 
ported favorably the bill authorizing the constructing of 
an electric light plant, estimated to cost about $12,500, to 
light the penitentiary and public institutions. 

AUSTIN, TEX.—The proposed changes and extensions 
to the pumping station and power house are estimated to 
cost about $42,700. This includes a new 1,200 HP. water 
wheel, two new 250-K-W. triphase generators, etc. 


BASTROP, TEX.—The Bastrop Water & Light Co. is re- 
ported to be preparing to add an electric light outfit to its 
plant. 

ITASCA, TEX.—Bids are asked until April 1 for stand. 
pipe pump and boiler together with an electric light plant, 
as stated in our advertising columns. C. C. Weaver, 
Mayor. 

MALTA, COLO.—The construction of an electric light 
and power plant near this place is being considered. It is 
proposed to construct a power station near the sugar-loaf 
reservoir and transmit the current to the smelters and 
other concerns in the surrounding towns. The reservoir 
comprises about 3,000 acres of land, and will furnish 
abundant water power. John H. Poole, Denver, Colo., is 
interested. 

SPOKANE, WASH.—The question of constructing a 
reservoir, electric light plant, etc., is reported to be re- 
ceiving considerable attention. Phil. Steinberg, Secy. 
Bd. Pub. Wks. 

BAKER CITY, ORE.—The Baker City Electric Light 
Co.will extend its plant and increase the capacity to 2,500 
lights, according to reports. 

OAKLAND, CAL.—The proposed power plant at the 
Corral Hollow mines is reported to be progressing fa- 
vorably. It is expected to develop about 10,000 HP. and 
transmit same 42 miles to this city Berkeley, a 

MPANIES.—Pelham Electric Light & Power Co., 
ce .: $100,000; Chas. W. th, John F. 
F. Conville, Joseph A. Spratt, New York. 


Recorder, informs us 
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Rehoboth Heat, Light 
$100,000; to furnish 
Sussex county. 

Fall River Power Co., Dénver, Colo 
tablish and operate a water power plant on 
for the generation of electricity, etc.; W. 


& Power Co. 
light, heat 


Rehoboth, Del. 
and power to towns in 


S20,.000: to es 
Fall River 
B. Rundle, N. 


A. Chamberlain, B. F. James. 
BRIDGES 

BOSTON, MASS.—Reports state that Commissioners 
Geo. W. Wiggin, Chn., C. A. Allen and Edward B. Bishop, 
appointed by the superior court to determine the man 
ner and proportionate cost of abolishing the Congress St 
grade crossings of the New England R. R., have made 
their report. They propose to discontinue the present 
Congress St., across the tracks, and to build a new street 
li) ft. wide connecting Summer St., with L St South 


Boston, by a double drawbridge at Fort Point Channel. 
and a suspension bridge over the railroad tracks. It is 
also proposed to widen Congress St. between Atlantic Ave. 
and Fort Point Channel from 60 ft., the present width 
to SO ft. The cost of these improvements is estimated 
at $2,126,465, of which the city is to pay 30%, the rail- 
way company 39% and the state 31%. 

PITTSFIELD, MASS.—The board of aldermen was pe 
titioned March 8 to construct a 24-ft. bridge, with a 6-ft 
walk, at the Junction to replace the one recently wrecked 


by a railway train. A. A. Fobes, Cy. Ener. 
BUFFALO, N. Y.—The following bids were received 
March & by R. B. Adam, Chn. Grade Crossing Comrs., 


for constructing the superstructure of the 
Smith and Seneca Sts.: 


Elmira Bridge Co., Elmira, N. Y...... 


viaduct at 


$139.70) 






Toledo Bridge Co., Toledo, O.................... 144.920 
Penn Bridge Co., Beaver Falls, Pa....... sese MOLE 
Ruffalo Bridge & Iron Works, Buffalo. N. ¥ 1 


Edge Moor Bridge Works, Wilmington. Del 
Detroit Bridge & Iron Works, Detroit 
Wisconsin Bridge & Iron Co., 
Rochester Bridge & Iron Works 
The King Bridge Co., Cleveland, O...... 163,829 
The J. G. Wagner Co., Milwaukee, Wis. 171,000 
Owego Bridge Co, Owego, N. Y....... a 174,370 

YAPHANK, (L. I.), N. Y¥.—The appropriation of $1,000 
for a drawbridge at Port Jefferson will be voted upon at 
the election April 6, according to reports. 

ARLINGTON, N. J Reports state that the Kearney 
town board has approved the plans for the proposed iron 
truss bridge across the Greenwood Lake R. R. cut at 
Kearney and that work on the new structure will prob- 
ably be started at once 

PHOENIXVILLE, PA.—The Phoenix Bridge (Co. has 
been awarded a contract to construct five large steel via- 
ducts for the Williamsport & Catawissa division of the . 
Philadelphia & Reading R. R., as noted last week under 
Industrial Notes. 

PITTSBURG, PA.—The Pittsburg & Sharpsburg 
Co. has been organized with a capital of 
a bridge over the Allegheny River. between this city and 
Sharpsburg. Treas., William Kaufman, 417 Fourth Ave. 

RICHMOND, VA.—The council is reparted to have au- 
thorized the street committee to rebuild all the bridges 
washed away by the recent floods. 

GOLDSBORO, N. C.—Bids are asked by the county com- 
missioners until April 5 for constructing an iron draw 
bridge across the Neuse River, near this place. 

RALEIGH, N. C.—We are informed that the legislature 
has passed a bill authorizing the county commissioners of 
Northampton and Halifax counties to levy a special tax 
for the construction of an iron and steel bridge across 
the Roanoke River to connect the two counties. The 
Chairman Board County Comrs., Jackson, N, C., may be 
addressed. 


BIRMINGHAM, ALA.—Bids are asked in our advertis- 
ing columns for grading, bridging, etc.. 100 miles of the 
Mobile & Ohio Ry. extension from Columbus, Miss., to 
Montgomery, Ala. Address J. W. Woolfolk, 15 Wall St., 
New York. 


NEW ORLEANS, LA.—Reports state the board of county 
supervisors has engaged an engineer to prepare plans 
and specifications for the proposed drawbridge across the 
Yazoo River. 

BRISTOL, TENN.—The construction of an iron bridge 
over Beaver Creek, at Main St., will soon be considered 
by the councils of this place and Bristol, Va., according 
to reports. 

CHATTANOOGA, TENN.—A new abutment for the 
Whiteside St. bridge, to cost about $1,500 or $2.000, is to 
be built in the place of the old one, which collapsed last 
week, as noted in our issue of. March 11. R. D. Betts, 
County Engr. 

CLARKSVILLE, TENN.—Reports state that a $50,000 
bridge over the Cumberland River at this place is being 
considered. 


COLUMBUS, O.—Bids are asked until March 31 for re- 
building the east abutment and wing walls of the Dodd- 
ridge St. bridge, in North Columbus. W. H. Halliday, 
County Audr. 


POMEROY, 0O.—Several bridges in Meigs county will 
be rebuilt owing to the recent floods, some of them re- 
quiring considerable iron and steel work. A. Gardner, 
County Surv. 

SPRINGFIELD, O.—A resolution has been introduced 
into the council, according to reports, authorizing the 
advertising for bids for furnishing the materials, con- 
structing the abutments, etc., of the proposed bridge in 
Snyder Park, bids to be made on both limestone and 
sandstone abutments. D. F. Snyder, Cy. Engr. 


BEDFORD, IND.—Reports state that all the bridges of 
the Evansville & Richmond R, R., in Lawrence county, 
have been destroyed by the recent flood, causing a damage i 
of about $200,000. Supt. J. W. Thompson, Bedford. 


INDIANAPOLIS, IND.—A petition has been presented to 
the board of public works for a bridge over Fall Creek, at 
Senate Ave. 

DETROIT, MICH.—Reports state that H. D. Ludden, Cy. 
Engr., and Commissioner Kallman are preparing plans 
for the south approach of the Belle Isle bridge and that 
a temporary bridge, to cost from $5,000 to $6,000, will be 
constructed at once. 

MUSCATINE, IA.—Bids are asked until April 7 for con- 
structing a 560-ft. iron and steel wagon bridge over Cedar 
River, at Tice’s Ferry, bids to be made upon the sub- 
structure and superstructure separately and together; also 
for structure, with and without flooring; also until April. 
7, for constructing iron bridges in Muscatine county for 
one year. E. C. Stocker, County Audr. 

ST. LOUIS, MO.—Reports state that Mayor Walbridge 
has signed a bill authorizing the construction of the pro- , 
posed bridge at Clark Ave. 


WOODS, ORE.—C. F, Royal & Son, Salem, Ore., are 
said to have been awarded the contract, at $5,084, to 


15 
Mich . 153.980 
Milwaukee, Wis 160.870 

Rochester, N. ¥. 162.600 


Bridge 
$2,000 to build 
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construct a Howe truss bridge across the Big Nestucca 
River, 12 miles about this place. 

COLUSA, CAL.—Bids are asked until April 8 for con- 
structing a 3OU ft. bridge at the east ena of the long 
bridge on Williams road, according to reports. 

OROVILLE, CAL.—Bids are asked by the board of coun- 
ty supervisors until April 9 for constructing two bridges 
across Rock Creek, near Nord. 

HAMILTON, ONT.—E. B. Wingate, Ch. Engr., Toron- 
to, Hamilton & Buffalo Ry., has been instructed to pre- 


pare plans for the proposed bridge over the marsh, t 
cost about $3,000. , , Poor 


BUILDINGS. 


ST. ALBANS, VT.—The following bids were received 
March 3 by Wm. Martin Aiken, Supervising Arch., Wash- 
ington, D. C., for rebuilding the government building at 
this place, as advertised in Engineering News: 

F. B. Stowell & Co., Chicago, Ill..... $74,431 260* 
Richardson & Burgess, Washington. . 40,700 10 mos. 
Thos. W. Rogers, Brandon, Vt. f ao 
J. C. Robinson, Chicago. Ill. t y _— 
John W. Burrowes, Portland, Me..... 52.{ _— > 
D. & J. Betts, Rutland, Vt. ......... 52 ee 
McGinnis, Reid & Miller, Ogdensburg 51,000 1 
L. L. Leach & Son, Chicago, Ill. ..... 48.832 8s 
Wm. C. Peake, Washington, D. C... 42,297 10 
56,588 sS 


Prescott, Buckley & Callaman,Keesey'l 


*Working days. 


BOSTON, MASS.—It is reported that the directors of 
the Masonic Temple have been authorized to erect a new 
building to cost about $500,000.-—-The new appropriation 
bill before the council gives $2,330,000 for the school com- 
mittee; $190,000 of which is to be expended on alterations 
and repairs to the school buildings. 

BOSTON, MASS.—The construction of the 10-story jew- 
ellers’ building at Washineton and Bromfield Sts., has 
been begun. C, F. Morrill, Jewellers’ Building Co., may 
be addressed. 


HOLYOKE, MASS.—Bids are asked by the Holyoke 
Park Association until March 23 for fencing its property, 
and also for erecting a grand stand, barns and other 
buildings upon the same. E. A. Ellsworth, 7 Main St., 
Holyoke, Arch.- Reports state that Clough & Reed, 247 
High St., have planned a 4-story, brick apartment house 
to be erected in this city. It is to cost $70,000, of which 
$48,000 will be paid to Lafranc & Larivere, the contract- 
ors. 


ROXBURY, MASS.—Reports state that in April the 
trustees of the National Rockland Bank of this city will 
arrange for the construction of a new building, to be 
erected on the present site of the bank. 


PROVIDENCE, R. I.—Plans, specifications and _ esti- 
mates are asked until April 2 for a 6-room brick primary 
and kindergarten school building from architects doing 
business in Providence. Burmah E. Perkins, Chn. Com.; 
D. F. Hayden, Clk. Com.——On March 2, the city council 
approved an ordinance which directed the city treasurer to 
issue $500,000 in 4% bonds for building and furnishing 
new school buildings, and for the purchase of land for 
the same purpose. 

NEW HAVEN, CONN.-—A $40,000 fraternity house, 35 x 
72 ft., will be erected by the Yale chapter of the Phi Gam- 
ma Delta Society. 


BINGHAMTON, N. Y.—Bids are asked until April 5 for 
the construction of a city hall. Archs., Ingle & Almirall, 
874 Broadway, New York. Burr W. Mosher, Cy. Clk. 


BROOKLYN, N. Y.—Efforts are being made to have the 
legislature authorize the construction of a new armory 
for Troop C, to be erected on the east side park land at a 
cost of about $200,000. The New York & New Jersey 
Telephone Co. will have an &%-story business building 
erected for its exclusive use at Willoughby and Law- 
rence Sts. Chas. F. Cutler, Pres.: Wm. D. Sargent. Gen. 
Mer. and Vice-Pres.: Henry 8S. Snow, Treas. Rudolphe 
L. Daus, Arch., 26 Court St. 

BUFFALO, N. Y.—It is reported that a large warehouse 
will be erected on the Pettit estate by the Security Safe 
Deposit Warehouse Co, of this city. Allen H. Pettit and 
Thos. T. Ramsdell are directors in the company.——The 
Ryan elevator and other buildings on the Erie Canal and 
Ferry St.. were destroyed by fire on March 11, causing a 
loss of $85,000; the insurance, $15,000. Thos. H. Ryan 
and Stephen C. Clark, owners of elevator. 

BUFFALO, N. Y.—Burhhardt Bros., real estate dealers, 
will build a $10,000 business block at 151 S. Division 
St. Arch., J. R. Kimball, Builders’ Exchange, Buffalo. 

A. Judson Wells will build a two-story block at Elli- 
cott and Carroll Sts., to cost $11,000. Archs., Metzger & 
Greenfield, White Bldg.——Plans have been filed by the 
New York Central & Hudson River R. R. Co. for enlarg- 
ing and altering the station on Exchange St. 


NEW BRIGHTON (L. I1.), N. Y.-—The board of education 
has decided to erect a new school building at a cost of 
$75,000. Archs., Benson & Brockway, 55 Broadway, New 
York. 

NEW YORK, N. Y.—Bids are asked by the department 
of public charities, 66 3a Ave., until March 23 for the 
mason and carpenter work, composition roofing, concret- 
ing, ete., to the wagon house and stable of the Harlem 
Hospital.—Bids are asked until March 22 by the building 
committee of the board of education, 146 Grand St., for 
making alterations, repairs, etc., at grammar schools Nos. 
64, 65, 66 and primary schools Nos. 46 and 47; also for 
making alterations, repairs, etc., at grammar schools Nos. 
98, 99; annex to grammar school No. 97, and primary 
schools Nos. 18 and 48.——Bids are asked until March 
28 for preparing for and_ building a recreation structure on 
the pier at the foot of East 3d St. The engineers’ esti- 
mates are as follows: About 27,500 ft. timber; 14,255 
sq. ft. flooring; 34,457 sq. ft. spruce sheathing; about 
21,500 Ibs. of nails, bolts, etc.; 848,000 Ibs. structural 
steel; about 20,000 Ibs. of steel pins, washers, etc.; about 
12,000 sq. ft. of crimped and wrought iron; 20,426 sq. 
ft. tin roofing; ete. Geo. S. Terry, Secy. Dock Dept., 
Pier A.——-Isaac Hart, 29 West 94th St., and Milton Mayer, 
132 Nassau St., will have two 6-story brick flats erected 
on 102d St., at a cost of about $100,000. Angell & Higgin- 
son, 108 Fulton St., Archs.——The board of park commis- 
sioners has decided to give up 261 acres of land in the 
southern part of Bronx Park for the new zoological gar- 
den, as requested by the New York Zoological Society.—— 
Reports state that a 12-story business building will be 
erected on the site of the old cyclorama building, 19th 
St. and 4th Ave., by John P. Williams, the owner.—— 
William Rankin, 119 West 77th St., will erect four 5-story 
brick and stone flats on Manhattan Ave. and 101st St., at 
a cost of $100,000. James Cole, 408 West 5ist $t., Arch. 

—Frank Brettell will probably have four 5-story store 
and apartment houses erected on Lenox Ave. and 128th St. 
at a cost of about $140,000. Geo, H. Griebel, 247 West 
* 125th St., Arch.—Alterations costing $175,000 will be 
made by the city to a one-story brick and stone peniten- 
tiary on Blackwell’s Island. Geo, M. Walgrove, 42 East 


23d 8t., Arch.——Daniel E. Reilly, 360 East 76th St., has 
been awarded the contract for the ironwork on two 6-story 
store and apartment houses on 12Ist St., which are to 
cost $165,000. Neville & Bagge, 217 West 125th St., 
Archs. It is expected that the municipal building at Tre- 
mont and Third Aves., will be enlarged by an additional 
wing connected with the present building by a central 
structure, thus providing a suitable public building for the 
Borough of Bronx of the Greater New York. 

RIVERHEAD (L. I1.), N. Y.—Bids have been asked for 
rebuilding the county jail and putting in 39 steel cells at 
a cost of $15,000. Geo. H. Skidmore, Riverhead. 

SYRACUSE, N. Y.—The Syracuse University, James R. 
Day, Chancellor, is about to erect a 10-story business 
block in this city. Green & Wicks, 110 Franklin St., Buf- 
falo, Archs. 

SYRACUSE, N. Y.—R. W. Gibson, 18 Wall St., New 
York, is completing plans for a 7-story office building for 
the Dillaye estate. 


BAYONNE, N. J.—It is said that the National Storage 
Co. will erect in this city an elevator with a capacity of 
5,000,000 bushels. Chas. A. Sterling, Pres. 

NEWARK, N.J.—The Knights and Ladies of the Golden 
Star, a sick benefit organization of this city, will erect a 
5-story lodge building on State St., to cost about $40,000. 
Supreme Secy., Samuel P, Lacey; Arch., H. D. Havell, 160 
Broad St. 

PHILADELPHIA, PA.—Final plans for the new stone 
Mint Building to be erected on 17th St. are now be'ng 
prepared. Wm. Martin Aiken, Supervising Arch., Wash- 
—— D. C.; E. A. Cameron, Supt. Construction, St. 
souls, 

PITTSBURG, PA.— The executive committee of the 
West Pennsylvania Medical and Surgical hospital has 
adopted the plans for the new hospital buildings which 
are to cost about $750,000. Dr. C. B. King has been made 
chairman of a committee to solicit funds for the construc- 
tion of the same, and to award contracts when sufficient 
money has been received. Arch., Wm. Ross Proctor, 341 
6th Ave.——A large addition to the Marshalsea Home is to 
be erected by the department of charities soon, according 
to reports.——Reports state that a music and convention 
hall, to cost about $100,000, will shortly be erected as a 
o_o the Exposition building. It is to seat 10,000 
people. 

TURTLE CREEK, PA.—Bids are asked until March 25 
for the erection “of a public school building. Edward J. 
Carlisle & Co., and A. K. Miller, room 805, Lewis Block, 
Pittsburg, Archs. F. 8S. Potter, Secy. Board. 

WAYNESBORO, PA.—Reports state J. M. Clogton will 
erect a hotel to cost about $50,000. It will be four stories 
high and 83 « 163 ft., as stated in our issue of last week. 

BALTIMORE, MD.—Plans are being prepared for a 14- 
story office building in this city. Archs., Baldwin & Pen- 
nington, 44 South St. 

NEWPORT NEWS, VA.—A new grain elevator at this 
place, to cost $250,000, is projected by the Chesepeake & 
Ohio R. R. Co. G. W. Stevens, Gen. Mgr., Richmond. 

PORTSMOUTH, VA.—We are informed that a pythian 
castle is to be erected at this place. Address E. G. Irv- 
ing, Member of Bldg. Com. 

ELKINS, W. VA.—A fire in this city March 15 destroyed 
property valued at $100,000,‘ according to reports. 

ASHEVILLE, N. C.—Rey. John Collins, Sect’y of the 
International Christian Workers’ Association, has pur- 
chased 5,000 acres of land 15 miles from this place on 
which a number of cottages and one large central building 
are to be erected for the purpose of the association. 

RALEIGH, N. C.—The Institution for the Blind will 
erect an extension to its building; $35,000 having been 
appropriated by the Legislature for the purpose. Prof. 
John E. Ray, Supt. ° 

DE LAND, FLA.—It is reported that the contracts for 
the erection of a chapel, 70 x 75 ft.; a library, 50 x 75 ft., 
ete., for the Stetson University have recently been 
awarded. 

PENSACOLA, FLA.—The Pauley Jail & Mfg. Co., St. 
Louis, Mo., has submitted plans to the county commis- 
sioners for a new jail, to cost about $15,000. 

NEW ORLEANS, LA.—Bids are asked for the pile and 
brick foundation for the annex to the St. Charles Hotel. 
The structure will contain 150 rooms, as stated in our is- 
sue of March 4. Sully, Burton & Stone, Archs., 1,103 
Hennen Bldg. 

MERIDIAN, MISS.—Bids are asked until April 6 for 
furnishing a low temperature hot water heating and ven- 
tilating apparatus for the post office building in this place, 
as stated in our advertising columns. Wm. Martin Aiken, 
Supervising Arch., Washington, D. C. 

DEFIANCE, O.—The merchants of this city expect to 
erect a grain elevator as soon as capital can be secured, 
according to reports. 

INDIANAPOLIS, IND.—Reports state that Louis Rei- 
bold, proprietor of the Bates House, will shortly start a 
syndicate to erect a $2,000,000 hotel in this city. 

MADISON, IND.—Bids are asked until March 31 for 
furnishing the labor and materials required for the steam 
heating and ventilating apparatus for the post office in 
this city. Wm. Martin Aiken, Supervising Arch., Wash- 
ington. 

CHICAGO, ILL.—Bids are asked by the directors of the 
Chicago Public Library until March 22, for galvanized 
sheet metal and miscellaneous work in ventillating ducts, 
etc.; heating coils, fans motors, gearing, foundations, etc.; 
copper and miscellaneous work in air washing chambers, 
drains, etc., in the cellar of the new building for the Li- 
brary building in Dearborn Park in this city. W. B. 
Wickersham, Secy. Bd.—Marshall Field and the South 
Park Board have decided to erect the new Field Columbian 
Museum at the foot of Congress St., though no formal 
selection has yet been made. 

CHICAGO, ILL.—C. H. McCormick has been granted a 
permit to erect a 12-story brick warehouse at 174 to 184 
Adams St., to cost $200,000, and E. K. Butler for a 12- 
story store and office building at 50 to 54 State St., to cost 
$100,000. 

HARVEY, ILL.—Bids are asked until April 7 for con- 
structing a city hall. J, C. de Klerk, Cy. Engr. 

DARLINGTON, WIS.—The people of this place desire a 
new jail, as the old building is in bad condition. 

LAKE GENEVA, WIS.—It is proposed to erect here a 
$100,000 hotel on the site of the Whiting House block. 
Arch., Henry Lord Gay, 94 Dearborn St., Chieago. 

MILWAUKER, WIS.—Eschweiler & Russell and Ferry 
& Clas have submitted plans to the committee for a new 
building for the Milwaukee-Downer College. The trus- 
tees will consider the plans March 24. 

LAKE MILLS, IA.—Bids are asked by P. M. Joyce until 
April 6 for the construction of a 2-story business building, 
79x95 ft. Archs., Kinney & Orth, Austin, Minn. 

TOPEKA, KAN.—The construction of a new audi- 
torium in the park to cost $35,000, is being dis- 


cussed. Councilmen Nettles and 
dressed. 


OMAHA, NEB.—Reports state that a 5-< 
stone building, which will be occupied }, 
Clothing Co., will be erected at 15th anda F 
a cost of $200,000. Kimball & Walker, A; 
caduc Bldg. ie 

KANSAS CITY, MO.—Bids are asked 
furnishing the labor and materials required 
covering, skylights, etc., for the post offi 
building in this city. Wm. Martin Aik: 
Arch., Washington. 

ST. LOUIS, MO.—Plans for a new city « 
pital have been presented for approval by 
commission. 

ST. LOUIS, MO.—A fire in this city Mar 
the building occupied by the Ely Walker [); 
causing a loss of $1,000,000, only $100,000 
on the building. 

GALVESTON, TEX.—The plans of N. J. ¢ 
of this city, for the new county court hous: 
= ee 5, according to reports. Estimated 
750. 

HALLETTSVILLE, TEX. — The 
have decided to construct a court 
$75,000, according to reports. 

MISSOULA, MONT.—The legislature has 
issuance of $100,000 in bonds for erecting 
the state university. 

SALINAS, CAL.—The council will submit 
of issuing $75,000 in bonds for a high schoo! | 
a sewer system to the vote of the people, 
reports. 

TORONTO, ONT.—The technical school bo: 
titioned the council meeting for a new $75 
building.——-Improvements on school building 
to cost about $50,000, are projected. Mr. B 
School Bldgs. 


Skinns 


county 
houss 
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WATER-WORKS. 


PORTLAND, ME.—It is reported that the 
sidering the question of purchasing the wat 
the Portland Water Co. Mayor Randall m 
dressed. 

RANGELEY, ME.—E. J. Herrick, Pres. Bd. 
writes us that the contracts for the const: 
works have not yet been let. Nothing defini: 
been done. A charter will be secured in the s; 
then an investigation will be begun. The presé 
is unsatisfactory and is limited. It is intend 
hydrants, but it cannot be stated how many. 

ASHLAND, MASS.—E. T. Higby writes us 
ing will be done at present in regard to « 
works, 


BOSTON, MASS.—Bids are asked until Mar 
constructing a granite gate house in Southbor: 
Metropolitan Water-Works. Archs., Wheelw: 
Haven, 1,129 Tremont Bldg., Boston; Henry P. s 
Chn,. Bd., 3 Mount Vernon St. 


FOXBORO, MASS.—The legislative commi! 
water supply is considering a bill authorizing ¢ 
to increase its bonds from $85,000 to $100,000 for 
ditional water supply. W. B. Proctor is interest 


WALTHAM, MASS.—It is reported that Mayor 8 
asking for bids until early in April for furnishing a 
water-works pump, to cost about $24,000. 


MERRIMAC, MASS.—Bailey Sargent, Town Cik 
in regard to the proposed water-works, noted 
issue of Feb. 18, that nothing was done in th 
of works at the annual meeting held March 1. 
no action will be taken this year. 

WILLIAMSBURG, MASS.—Henry W. Hill, T 
for Haydenville, writes us that nothing has been 
regard to building water-works in Haydenville. 

WORCESTER, MASS.—The water committer 
ommended an appropriation of $100,000 for a distr 
reservoir in the valley of Parson's Brook. 


PAWTUCKET, R. I.—The residents of the Watche- 
moket fire district and the officials of this city are 
sidering the question of supplying that district 
water when the present contract expires in 1900. 


TIVERTON, R. I.—It is stated that arrangement 
being made for constructing works in this place. 
work will probably be in charge of Mr. Norma: 
Newport, R. I. 


MIDDLETOWN, CONN.—The construction of a reser- 
voir will be begun in April, according to reports. 


NEW MILFORD, CONN.—John S, Lane & Son, Mer 
Conn., are reported to have been awarded the cont 
for cgnstructing a new reservoir of 46,000,000 ga 
for the New Milford Water Co. The dam will be of con- 
crete and 500 ft. long; estimated cost, $26,000. 


ROCKVILLE, CONN.—We are informed that the Rock- 
ville Water & Aqueduct Co. has under consideration the 
construction of a reservoir on Fox Hui. 


BUFFALO, N. Y.—Corporation Counsel Feldman gave 
an opinion on the matter of the unfinished water-works 
tunnel. He advised that the city should not accept th 
offer of Hingston & Woods, the bondsmen, to complete 
the tunnel for $60,000, but should advertise for bids. 

CALEDONIA, N. Y.—J. F. Witmer, Engr., 65 Chapin 
Block, Buffalo, N. Y., informs us that the following bids 
were received March 9 for constructing works, as adver- 
tised in Engineering News: Pipe and special castings. 
respectively — Jackson & Woodin, Berwick. $18.5) 
per ton; 2 cts. per lb.; Buffalo Cast Iron Pipe Co., Buf- 
falo, N. Y., $18.25, 2 cts.; McNeal Pipe & Foundry Co 
Burlington, N. J., $17.94, 2 cts.;: Chattanooga Pipe & 
Foundry Works, Chattanooga, Tenn., $18.50, 2% cts.: 
Anniston Pipe & Foundry Co., Anniston, Ala., $17.25 
2 cts.; Fox & Engel, New York, N. Y.. $18.40, 2 cts.: 
Warren Foundry & Machine Co., New York, N. Y.. $15, 
2 cts.; South Pittsburg Pipe Works, South Pitsburg, 
Tenn., $19.20, 2 cts.; R. D. Wood & Co., Philadelphia, 
Pa., $18.70, 2 cts.; hydrants, valves and valve boxes. 
$1,470. Hydrants, valves, ete.—J. O. Frost's Sons’ 
Mfg. Co., Towanda, Pa., $1,301; Eddy Valve Co., Water- 
ford, N. Y., $1,407; Rensselaer Mfg. Co., Troy, N. Y.. 
$1,435; Ludlow Valve Mfg. Co., Troy, N. Y., $1,4% 
Kennedy Valve Co., New York, N. Y., $1.261. valve 
boxes only; Bingham & Taylor, Buffalo, N. Y., $2.25 each. 
Pumping machinery—Laidlaw-Dunn-Gordon Co., Cin- 
cinnati, O., $4,888; Buffalo, Steam Pump Co., North 
Tonawanda, N. Y., $4,523. Power pumps and gas en- 
gines—Henry R. Worthington, New York, N. Y., $3,200: 
Rumsey & Co., Seneca Falls, N. Y., $3,027; Baldwins- 
ville Pump Co., eye N. Y., $4,480; Goulds. Mfg. 
Co., Seneca Falls, N. %., $3.473. Gas engines—Otto Gas 
Engine Co., Philadelphia, Pa., $988; Olin Gas Engine 
Co., Buffalo, N. Y., $700. Power pump—Deming Pump 
Co., Salem, O., $800. Boiler, ete.—Chandler & Taylor 
Co., Indianapolis, Ind., $1,150; Marietta Boiler Works, 
Marietta, O., $1,400; stand-pipes, $5,368. Stand-pipes— 
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Wood, Phillipsburg, N.J., $3,379; Walsh’s Steam GRAHAM, VA.—J. B. Greever, Chn. Com., writes us JEFFERSON BARRACKS ) The plans y 
‘ks, Holyoke, Mass, $3,400. Pipe laying—Fol- that the committee has reported the proposed works to works, sewers, etc., at is tee hove teen maveres 
egan, Lyons, N, Y., $4,067; S. W. Frescoln, cost $15,000. A citizens’ meeting has endorsed the pro- by the war department; estiniated cost, $150,000. Capt 
Pa, a oS ge yee ject. Plans and estimates are yet to be made. Bids for J. W. Summerhayes may be addressed, | j pt. 
) p oy e 4 . . . aceiv °D rE 
J. Richardson, Oween N. Y., $20,802; Chandley sg ae a Se een ee eee CRAWFORD, TEX.—Chas, Brewington, Secy., writes 
Beaver Falls, Pa., $21,462; W. B. Wilson, DURHAM, N. C.—The council is considering the ques- us that the system of the Citizens’ Water Co. has been 
nN. ¥., $21,705; Edson Bros., Phelps, N. Y., $22,. tion of granting a new proposition to J. T. Hardy for Completed. No extensions are emplated. Mgr., U. 
s & Cogan, Jersey City, N. J., $22,500; John ‘SUpplying this place with water. T. L. Peay, Mayor. Lamtees. 
Utica, N. Y., $23,000. Building and pump ELIZABETH CITY, N. C.—C. C. Pool, Mayor, writes FRANKLIN, TEX.--It is stated that bids will soon be 
man & Stevens, Caledonia, N. Y., $3,814. us that the city does not propose to build works. The asked for constructing works. Address Dr. R. S. Glass 
\GE POINT, (L. I.), N. ¥.—Chas. Fuchs, Supt., city officials are prepared to hear propositions from pri- CORSICANA, TEX rhe nstruction of a stand-pipe at 
that the legislature has not yet granted the vate companies to build works, however. the State Orphan Home is under consideration 
permission to build a stand-pipe of 640,000 gal- DILLON, 8S. C.—The question of a better fire protec- HICO, TEX.—Bids are asked u | Maré ? or 
ty; population, 6,500. tion is being urged by the ‘‘Herald.”’ structing works; and a for the pu hase if $7,500 in 
, N. ¥.—The Hunter Water Co, has been in- (COLUMBUS, GA.—H, H. Epping, Pres. Columbus bonds. @. N Hail, Cy. Secy. 
to supply this village with water; capital Water-Works Co., writes us that the company has erected ITASCA, TEX.—Bids are asked until April 1 for i 
1,000. Incorporators, John A. Longyear, Ber- a stand-pipe, 20 120 ft., on Shane a= ener pant od structing a stand-pipe, pump and boiler, and also an 
my: oa ene ; the city. When the council makes a contract with the Clectric light plant, as stated in our advertising 
rON, N. ¥.—Senator Davis is reported to have company for water for fire protection in this annexed umns. Weaver, Mayor, 
ia bill in the legislature authorizing the city section, it expects to lay about 8&,0U0 ft. of additional RUNGE, TEX.—Money is being secured for the con 
» issue $150,000 in water bonds. This is in accordance mains. This district being about SU ft. higher than the struction of a plant to cost about $7,000 ; 
with the recent recommendation of the commissioners, city proper, the company proposes to supply water there WARREN, ARK.—A. C. Jones M avor. writ us that 
MARATHON, N. Y.—We are informed that this place by the use of an electric pump from the old reservoir. the water-works at this place is about completed. : 
proposes to investigate the question of putting im a Supt., G. T. Preer. DELTA, COLO.-1 : itl ; tae 
or ystem of water supply. No contracts have yet GRENADA, MISS.—W. F. Hallam, Recdr., writes us the questi t imt i doo ~- ne 
About seven miles of iron pipe will be re- that J. N. Hazelhurst & Co., Atlanta, Ga., have been ee ee eee 
Last week we stated that E. D. Smalley, of awarded the contract at $36,783, for constructing water- DENV ER, COLO.—Supervisor Scobey has introduced an 
N. Y., was preparing plans. C. E, Boyden, works, electric light plant and a sewer system, as ad- ordinance calling for a special election the 

Pres. vertised in Engineering News. There were about 40 ‘@¥eStion of issuing $4,000,000 in bonds for either buying 

YORK, N. ¥.—Bids are asked by the department bids received March 11. Engrs., Sanders & Porter, ©F building water-works. 

i works, 150 Nassau St., until March 23 for fur- Louisville, Ky. GRAND JUNCTION, COLO.—The people a o vot 

- and laying water mains in about 55 streets and GADSDEN, ALA.—W. G. Brockway, receiver of the 02 the question of issuing $75,000 in bonds for purchasing 

s; also for furnishing tapping cocks, nozzles, hy- Gadsden Water-Works Co., closed a contract March 6 ‘he water-works. Mayor Allison may be addressed 

stop cocks, boxes and other water-works sup- with the New York Filter Mfg. Co. for two filters with a LONGMONT, COLO.—The question of improving the 
I : 1 he Monarch Power & Water Co. was incorpo- daily capacity of 500,000 gallons each. These, combined works is under consideration by the council 
rated in West Virginia March 8, with a capital stock of with the one already in use, gives a daily capacity of TRINIDAD, COLO.—The council has voted to- pur 
$1,000,000, of which $500 is paid in. It is proposed to 1,300,000 gallons. Work is to commence at once. chase the water-works. Cot Iman Wood , 
ruct and operate water-works, reservoirs, canals, etc. WASHINGTON, LA.—A. J. Muller. May ceded tae, .diemmadl F Se We may vera 
Incorporators, Meredith Dryden, Henry M. Work, G. 3 . Ane. 7 ee mane ee writes us saamida ates 4 

— o , that plans have been prepared by R. R. Zell, New Or- SPOKANE, WASH } Steinberg. § ; > 

{. Chandler, all of New York, : 2» 5 ont SPOKANE, WASH.—Philip Steinberg, Secy. Bd. Pub. 
I Sy aay ae i leans, for works to cost not more than $15,000. This Wks., writes us that a reservoir. street | ng i 
NIAGARA FALLS, N. Y.—A. Schoellkopf, Mayor and amount will be issued in bonds upon a tax of six mills. tric light plant are conte mplated. "No. leine eal ae . - 
Chn. Bd Pub, Wks., writes us in regard to reported The contract was to have been awarded March 16; popu- yet been take A local paper "state 3 that Ce nn Senet 
improvements to the works, that no steps will be taken lation, 1,500. Auge - ’ oi ; 

post geld nh ae : a i Auger has introduced an ordinance authorizing an ele 
for . : ue ; ELLISVILLE, MISS.—At the election recently held it tion, to be held to vote on the question of issuing $206,000 
SHUSHAN, N. Y¥.—The construction of water-works was voted to construct works. C. H. Jones, Clk. in bonds for a reservoir, paving, ete. The reservoir will 
in this city is being discussed. W. L. Thompson, Chn. HOLLY SPRINGS, MISS.—It is stated that Sanders & cost about $100,000, as stated in our issue of March 4 
Com Porter isv ty. , ai deal as , Oskar Huber, Cy, Engr. 

plans 1 C e 0: orks, to cos ™N in : SAIN ‘ . avo xtenc , the ains ) a hi e . 
oat $75,000. The legislature has been asked to au- Nagra TENN.—-The construction of works is sane aadeiien. sce comin wilt = A. A the new 
thorize the city to issue bonds for that amount. “Gennenaee anaae a to — g NEWBERG “ORE rt : a pices ' : 

— o _w > Ki i } N, SNN.—J. E. Kennedy, Mayor, writes us tye anes oa ie council has engaged Sidney 
oe cee oir 4 a, Kingsley, Mayor, is reported t0 = unat the city proposes to put in works and an electric Smith to superintend the construction of the proposed 
nave recommended the construction of a gravity system ligh ‘ 4 > works 
of water-works, to cost about $100,000. ight plant. The question will first have to be submitted adh Tie eee ; PA 
TOTTENVILLE (S. I.), N. ¥.—The . to the vote of the people. It will, without doubt, be a BERKELEY, CAL.--The town trustees are reported 
anes iq — ee ‘tame a ie ete ae yA favorable vote. The election will be held within 30 as considering the question of owning the water-works. 
0. , sittings + days. A stand-pipe will probably have to be built; esti- SANTA BARBARA, CAL.—Bids are asked until March 


WARSAW, N. Y.—It is reported that the committee is 
condemning land for the proposed improvements to the 
works. Ossian Bedell and Watson H. Whipple are in- 
terested, 

WEST POINT, N. Y.—Capt. J. B. Bellinger, A. Q. M., 
informs us that the following contracts were awarded 
Feb. 27 for furnishing water-works supplies: Warren 
Foundry & Machine Co,, 160 Broadway, New York, pipe 
and special castings; Pancoast & Rogers, 28 Platt St., 
New York, valve boxes and manhole covers; Ludlow 
Valve Mfg. Co., Troy, N. Y., fire hydrants; Fox & Engel, 
233 Broadway, New York, pig lead; Charles Millar & 
Son, Utica, N. Y., jute, and the Kennedy Valve Mfg. Co., 
75 John St., New York, valves. 

NEWARK, N. J.—The American Water & Gas Corpora- 
tion has been incorporated, with a capital stock of 
$100,000, of which $50,000 is paid in, to build and operate 
water-works and gas plants. Incorporators, Herbert W. 
Smith, Boston, Mass.; Wm. F. Ross, Rochester, N. Y.; 
Wm. R. Weeks, Newark. 

METUCHEN, N, J.—The Midland Water Co. has been 
granted a franchise in this town. John Kean, Elizabeth, 
N. J., may be addressed. 

CENTRE HALL, PA.—The construction of water-works 
is under consideration; estimated cost, $5,000. Pres., C. 
F. Deninger; Secy., E. J, Wolf. 

DALTON, PA.—The question of granting the North Ab- 

. ington Water Co. permission to extend its mains is being 
considered. 

HELLERTOWN, PA.—An election will probably soon 
be held in this city to vote on the question of issuing 
$17,000 in bonds for erecting a plant. 

PHILADELPHIA, PA.—Bids are asked until March 23 
for furnishing pump chambers and valves. Thos. M. 
Thompson, Dir. 

READING, PA.—Bids were opened March 16 for fur- 
nishing cast iron water-pipes, special castings, water 
gates, hydrants, meters, etc. E. L. Nuebling, Supt. and 
Engr., 29 North llth St.; Geo. H. Felix, Pres. 

SOUTH BETHLEHEM, PA.—The Bethlehem South Gas 
& Water Co. is considering the question of either leasing 
or purchasing Calypso Island for the proposed erection of 
its works. 

DELAWARE CITY, DEL.—It is said that at a recent 
town meeting it was voted to contract for the erection of 
works, 

LEWES, DEL.—A. P. Ingram, Secy., writes us that the 
report that this town is about to make improvements to 
its works is incorrect. 

FREDERICK, MD.—G. W. Tyson, Chn. Water Com., 
writes us that the city has the question of extension to 
the works under consideration, but it has not advanced 
far enough to make a report. Pownall & Minshall, 150 
Nassau St., New York, are making surveys and plans 
for a gravity supply from Fish Creek. 

CUMBERLAND, MD.—The water board is reported to 
have recommended the construction of a filtration plant 
at a cost of $32,000. 

ASHLAND, VA.—B. J. Pleasant, Mayor, writes us that 
no steps have been taken toward granting a franchise 
for water-works, The city has no funds nor means of 
securing them to appropriate for such an enterprise. 

BENWOOD, VA.—The Benwood & McMechen Water 
Supply Co, has been incorporated, with a capital stock of 
$1,000,000. About $60,000 will be spent at once on the 
works. Wm. C. Hall, Benwood, and Jesse L. Mc- 
Mechen, of MeMechen, Va. 

CHARLOTTESVILLE, VA.—Ellis F. Harris, Supt. 
Water-Wks, and Sewers, writes us that the council at 
its last meeting adopted a = for an additional water 
supply, by erecting a 1,000, gallon pump on the Ri- 
vanna River and pumping through a 10-in, pipe to a 
stand-pipe about three miles distant. Nothing can be 
done until the plan is ratified by the voters and also by 
voting to issue £30,000 in bonds, Des. Engr., Thos. Rosser, 
Jr., Charlottesville. 


mated cost, $25,000. 
been employed. 

ROCKWOOD, TENN.—J. A. Shodden, Recdr., writes 
us, in regard to the report about works for this place, 
that there has been no election to vote on the question 
of issuing bonds for works. It is not known when this 
place will have works. 

RUSSELLVILLE, KY.—Estimates are being secured for 
furnishing works. About 2,000 ft. of 4 to 8-in. pipe and 
a 100,000-gallon stand-pipe, etc., will be required. J. M. 
Dale, Ch. Fire Dept. 

CINCINNATI, 0.—The water-works trustees of Norwood 
are considering propositions for using compressed air 
machinery for pumping water. The two wells now in use 
will be equipped at once and others improved so as to sup- 
ply about 1,000,000 gallons of water a day. This ma- 
chinery will cost about $4,500. Consult. Engr., Thos. G 
Smith, Jr. 

CLEVELAND, 0O.—M. W. Kingsley, Supt. Water-Wks., 
354 Superior St., writes us that the following contracts 
were recently awarded: City Foundry, Cleveland, 
special castings; Lake Shore Foundry, Cleveland, 
pipe; Ludlow Valve Mfg. Co., Troy, N. Y., valves; R. 
D. Wood & Co., Philadelphia, Pa., hydrants; T. H. Gar- 
land, Cleveland, wooden crib, $45,000; one steel inlet 
protection crib, $138,000; L. P. & J. A. Smith, Cleve- 
land, one wooden crib, $50,000; W. J. Gawne, Cleve- 
land, 9-ft. tunnel, $539,190. 

GREEN SPRING, O.—It is reported that this town will 
issue bonds for constructing works. 

HIRAM, O.—Bids are asked until April 8 for construct- 
ing works, as described in our advertising columns. 
Engr., E. C. Cooke, Society for Savings Bldg., Cleveland, 
O.; B. S. Dean, Secy. Water-Wks. Trustees, Hiram. 


NORWALK, 0O.—The lowest bids opened March 9 for 
additional water-works construction, as advertised in 
Engineering News, were as follows: H. K. House, Nor- 
walk, pump well excavation, $350; 180 sq. yds. dry stone 
paving, $36; brick and concrete work, $1,211; laying 252 
ft. of 20-in. pipe, $63; laying 164 ft. of 16-in. pipe, 
$32.80; 40 cu. yds. masonry cut-off walls, $180; wells 
and connections complete, $1,963; laying 2,100 ft. of 16-in. 
pipe, connecting upper reservoir and pump well, $504; 
total, $5,231. Shaw, Kendall & Co., Toledo, bid respec- 
tively, $440, $198, $1,600, $252, $164, $240, $2,894, $1,050, 
$¢,896; T. R. Wickenden, Toledo, $620, $171, $1,435, $297, 
$172, $220, $2,986, $515, $6,340. Lowest bid for 153% tons 
16 and 20-in. pipe and 10,200 Ibs. castings was that of 
the Addyston Pipe & Steel Co., at $2,765. L. E. Chapin, 
Consult. Engr., Canton, O.; E. A. Smith, Asst. Engr., 
Norwalk. 

KOKOMO, IND.—D. A. Smith, Cy. Clk., writes us 
that the town has a supply owned by a private company. 
The contract has run for nine years and will expire in 
six years. 

ESCANABA, MICH.—The citizens are agitating the 
question of issuing bonds for constructing works, ac- 
cording to reports. 

CHICAGO, ILL.—Bids are asked until March 23 for 
furnishing 920 pieces of 24-in. cast iron water-pipe. 
Joseph Downey, Comr. Pub. Wks. 

NAMA, ILL.—Wm. B. Smith, Cy. Clk., writes us that 
the matter of works has been postponed until later in 
the year. 

ADAMS, MINN.—G. W. Dahlquist, Village Recdr., in- 
forms us that Fairbanks, Morse & Co., St. Paul, Minn., 
were awarded the contract for constructing works in 
this place at $5,290, after the plans and specifications 
had been altered. The total bids were published in our 
issue of last week. F. H. Pickles, Engr., Winona, Minn. 

COUNCIL BLUFFS, IA.—The council has appointed 
a committee to —— the question of securing an 
additional water supply for fire protection. Aldermen 
Barstow, Graham and Hart are on the committee. 

OMAHA, NEB.—The Omaha Brewing Association has 
awarded a contract for sinking an artesian well 1,600 
ft. deep on Sherman Ave. 


Up to March 9 no engineer had 


18 for constructing a reservoir. 
SAN PEDRO, CAL.—It 
ably be put in. 
SAN QUENTIN, CAL.-—A 


A. C Clk. 
is stated that works will prob 


Davis, Cy 


bill is before the legislature 


appropriating $15,000 for constructing a reservoir and 
laying a water pipe. 

TUCSON, ARIZ.—It is said that Sylvester Watts, 
St. Louis, Mo., owner of the Tucson water-works, pro- 


poses to make improvements to the works, 


CHATHAM, N. B. it is reported, 
ask permission works, 


This town, 
to construct 


will soon 


MONTREAL, QUE.—J. O. A. Laforrest, Supt. Water- 
Wks., writes us that nothing has yet been done in re- 
gard to the proposed work noted in our issue of last 
week. 

ST. LAMBERT, QUE.—The construction of municipal 
water-works is again being urged. Walter Andrews, 
W. H. Rosevear and A. Patenaude are interested, 

OWEN SOUND, ONT.—The people of this place have 
voted to extend the works 

WINNIPEG, MAN.--Rudolph Hering, 277 Pearl St., 
New York, N. Y., is reported to have been engaged to 
prepare plans and make surveys for municipal works, 


IRRIGATION. 


WICHITA FALLS, TEX.—Bonds for the proposed irri- 
gation project will soon be issued, according to reports. 
The proposed reservoir will extend along the Wichita 
River, about 40 miles, with an average depth of 30 ft. 


and will irrigate between 3,000,000 and 4,000,000 acres 
of land. J. A. Kemp is interested. 
LARAMIE, WYO.—A tunnel, 30 ft. under the surface 


of one of the reservoirs of the Wheatland Development 
Co., is being constructed so that the water can be used 
for irrigation purposes. 

MODESTO, CAL.—The Modesto irrigation district has 
been reorganized. The directors will complete the sys- 
tem as soon as possible, according to reports. 

TURLOCK, CAL.—The Turlock irrigation district bonds, 
amounting to $472,500, were sold at 40 cents on the dol- 
lar March 2 to Robt. A. Friedrich, representing a San 
Francisco syndicate, and the system will probably soon be 
completed. 

YUMA, ARIZ.—Reports state that a company has begun 
work on the gravity canal, in the lower Colorado valley, 
15 miles below this town, to utilize the water of the Col- 
orado River for irrigating about 8,000 acres of land. 

MEXICO, MEX.—An irrigation company composed of 
S. M. Seguin, G. Y. M. Yares and A. Gonzalez de la 
Vega has been organized with a paid-up capital of $1,- 
000,000, according to reports. It proposes to irrigate 
an extensive area of land between Camargo and Mata- 
moros. 

NEW COMPANIES.—Rio Grande Investment Co., Las 
Cruces, N. M.; $5,007,000, with $1,000 paid in; to build 
dams, weirs, canals, sluices, ditches, culverts, filter beds, 
pipes, etc.; H. D. Bowman, Dr. J. M. Yan, Las Cruces; 
W. T. Johns, E. C. Roberts, El] Paso, Tex., and W. A. 
Hawkins, Silver City, N. M. 

South Willow Irrigation Co., Grantsville, Utah; $22,400; 
to supply water for irrigation purposes from the South 
Willow and Box Elder streams; H. P. Kimball, James L. 
Wrathall, Owen H. Barrus. 

Horshoe Park Reservoir & Fishing Co., Loveland, Colo.; 
$50,000; to construct reservoirs for irrigation purposes, 
establish a pleasure resort, etc.; Samuel Moore, David 
Hershman, Frank Hershman, Cora Barnes, 


SEWERAGE. 


MILTON, MASS.—At the town meeting March 5, $1,500 
was appropriated for extending the Adams St. sewer so 
as to connect with the metropolitan sewer; also $10,000 for 
a sewer on the line of Blue Hill boulevard, from Brook 
road to Neponset River. Thos, J, Randall, Supt. of Sts. 
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DALTON, MASS.—At the town meeting, soon to be 
held, the question of issuing $5,000 in bonds for a dry 
—— sewerage system will be voted upon, according to re- 
ports. 


WOONSOCKET, R. I.—The board of aldermen has 
passed an ordinance, according to reports, authorizing the 
construction cf a trunk sewer through lands of the 
Providence & Worcester R. R. Co., the Woonsocket Gas 
Co., the Woonsocket Electric Machine & Power Co., to 
Court St., and across the Blackstone River to Allen and 
Bernon Sts.; also to construct sewers through several 
ae in the central part of the city. F. H. Mills, Cy. 
ongr. 

FAR ROCKAWAY (L. I.), N. Y¥.—Press reports state 
that Governor Black has signed Assemblyman Cromwell's 
bill authorizing the board of sewer commissioners at Far 
Rockaway to issue $35,000 bonds for sewer construction. 

JAMAICA, (L. 1.), N. Y.—At the special election held 
March 9 it was voted to construct a sewer system and 
disposal works at an estimated cost of from $115,500 to 
$150,000, with from $1,200 to $1,500 a year for mainten- 
ance, a8 noted in our issue of Feb, 25. 

SEA CLIFF (L. 1.), N. ¥Y.—The question of constructing 
a sewer system is being considered, according to reports. 

SOUTH ORANGE, N. J.—The board of trustees is re- 
ported to be considering the advisability of uniting with 
West Orange and Irvington in the construction of a trunk 
sewer, 

GREENSBURG, PA.—A petition is reported to have been 
presented to the council March 8, authorizing the issu- 
ing of from $150,000 to $200,000 in bonds for street and 
sewer improvements. Harry D. Coshey, Pres of Council. 

FRANKLIN, PA.—KReports state that the council has 
decided to construct a sewer jn and pave Main St. with 
brick at an estimated cost of about $10,000, and that the 
contract will soon be let. Wilson & Kuhn, Borough 
Engrs., Johnstown, Pa. 

MOORES, PA.—Bids are asked until April 15 for fur- 
nishing and laying about 5,200 ft. of 8-in to 24-in. pipe 
sewer, manholes, flush-tanks, etc., in Prospect Park, Pa. 
John C. Tullock, Chn. Sewer Com., Moores, Pa.; C. D. 
Howell, Borough Engr., Chester, Pa. 

PHILADELPHIA, PA.—The council, March 11, voted to 
appropriate $300,000 for main sewer construction, as noted 
in our issue of March 4, 

PITTSBURG, PA.—Bids are asked until March 23 for 
constructing 15-in. to 24-in. pipe sewers in various 
streets, and a 3l-in. to 68-in. brick sewer in Lydia St.; 
also for grading McClure Ave, and Pocussett St. Edward 
M. Bigelow, Dir. Pub. Wks. 

SCRANTON, PA.—The South Scranton board of trade 
is reported to be considering the constructing of a sewer 
system, 

WILLIAMSPORT, PA.—Bids are asked until March 24 
for constructing about 2,750 ft. of 8-in. pipe sewer in 
Centre, Fifth, Elmira and Adams Sts. J. J. Galbraith, Cy. 
Clk.; Geo, D, Snyder, Cy. Engr. 

WILMINGTON, DEL.—Bids are asked until March 27 
for constructing about 3,000 ft. of 60 in. to 32 x 42 in. 
brick or concrete sewer and about 12,000 ft. of 18-in. to 
24-in, terra cotta pipe sewer. T. Chalkley Hutton, Engr. 
in Charge of Sewers. 

BALTIMORE, MD.—Bids are asked until April 22 for 
furnishing the materials, etc., necessary to construct the 
Stricker St. sewer. W. A. Hanway, Cy. Comr. 

SUMMERVILLE, GA.—A special election will be held 
March 31 to vote on the question of issuing $50,000 in 
bonds for water-works and sewer system. 

GRENADA, MISS.—W. F. Hallam, Recorder, informs 
us that the contract for the proposed water-works, elec- 
tric light plant and sewer system, as advertised in En- 
gineering News, was awarded March 12 to J. N. Hazle- 
hurst & Co., Atlanta, Ga., at $36,783. About 40 bids 
were received, F 

MEMPHIS, TENN.—Pat Bannon & Co., Louisville, Ky., 
is reported to have been awarded the contract for fur- 
nishing this city with sewer pipe during the ensuing 
year. 

LOUISVILLE, KY.—The board of public works has 
recommended to the council the construction of several 
storm sewers. 

CLEVELAND, O.—The board of control is reported to 
have recommended, March 8, that Wilson & Strack, Cin- 
cinnati, O., be awarded the contract for constructing the 
upper section of the Walworth Run sewer, at $106,000, the 
lowest bid received, as noted in our issue of March 4. 

EAST CLEVELAND, O.—At the spring election the 
question of issuing $150,000 in bonds for water-works, 
sewer system and electric light plant will be voted upon, 

YOUNGSTOWN, O.—Bids are asked by the city com- 
missioners until March 25 for constructing a sewer in 
Sheedy St., between Garland Ave. and the Mahoning 
River. H. W. Calvin, Clk. Bd, Comrs. 


FRANKFORT, IND.—Bids are asked until April 2 for 
constructing sewers in Washington and Clinton Sts. 
Mayor Sims may be addressed. 


GRAND RAPIDS, MICH.—Mr. Ames has submitted to 
the board of public works plans and estimates, ranging 
from $86,113 to $318,793, for constructing a sewer system 
in the Silver Creek Valley District, which comprises about 
8,050 acres, according to reports. 


LAKE FOREST, ILL.—Reports state that this town will 
spend about $52,000 this season in street and sewer im- 
provements. Geo. Fraser, Cy. Clk. 


MILWAUKEE, WIS.—The board of public works has 
been authorized to construct brick and pipe sewers in 
various streets, according to reports. S. J. Brockman, 
Fred, Schneider, Paul Muenzberg, Comrs. Pub. Wks. 


LAWRENCE, KAN.—Bids are asked until April 5 for 
constructing about 2,020 ft. of 4S8-in. to [T2-in. brick 
storm sewer. A. G. Honnold, Cy. Clk. 


GALVESTON, TEX.—Reports state that a bill has been 
introduced into the legislature giving this city permission 
to issue $300,000 in bonds for a sewer system. 


GRASS VALLEY, CAL.—This town is reported to be 
considering the construction of a sewer system. 


FOLSOM CITY, CAL.—The assembly is reported to 
have passed a bill authorizing the construction of a 
sewage pumping plant at the state prison, at an esti- 
mated cost of about $15,000. The sewage is to be pumped 
into reservoirs and converted into a fertilizer for use on 
the prison farm. 


SALINAS, CAL.—A special election will probably be 
ealled to vote upon the question of issuing $75,000 in 
bonds for constructing a sewer system and high school. 


SAN FRANCISCO, CAL.—Plans for a sewer system for 
the district south of Golden Gate Park have been pre- 
and submitted to Mayor Phelan by City Engineer 

Chas, 8. Tilton. ; . te 


GARBAGE DISPOSAL-STREET CLEANING. 


WILMINGTON, DEL.—Bids are asked until March 25 
for erecting a garbage disposal plant, to have a capacity 
of not less than 80 tons a day, as stated in our advertis- 
ing columns. J. O. Oberly, Chn. Com. 

JACKSONVILLE, FLA.—The board of public works 
has awarded a contract to the Dixon Sanitary Crematory 
Co. for a garbage disposal plant at $14,985. The plant 
must be completed in about 65 days. 

YOUNGSTOWN, O.—The city commissioners are con- 
— the question of purchasing a garbage disposal 
plant. 


STREETS AND ROADS. 


DALTON, MASS.—At the town meeting, soon to be 
held, the question of sidewalk improvement, etc., will 
be voted upon, according to reports. 


LEE, MASS.—This town is reported to be considering 
extensive road improvements, such as macadamizing 
Main St., building a state highway from’ Centre St. 
bridge to the Lenox line, etc. 

NORTH ADAMS, MASS.—Extensive road improvements 
are being planned by Jas. E. Hunter, Comr, Pub. Wks., 
according to reports, 


QUINCY, MASS.—Reports state that an ordinance ap- 
propriating $17,000. for paving Copeland St. was intro- 
duced into the council March 15. 

MERIDEN, CONN.—Bids are asked until April 5 for 
4,100 sq. yds. of brick paving on Hanover St., as stated 
in our advertising columns. E. B. Moss, Cy. Engr. 


BAYSIDE (L., I.), N. Y.—Petitions are being circulated 
and will be presented to the highway commissioners, 
asking for the improvement of several streets. 


BROOKLYN, N. Y.—Bids are asked until March 24 for 
repaving with asphalt Leonard St., from Greenpoint Ave. 
to Broadway; bond, $35,000; Dean St., from Brooklyn 
Ave. to Kingston Ave.; bond $3,250, and 16th St., be- 
tween 9th and 10th Aves.; bond $3,000. Theodore B. 
Willis, Comr, Cy. Wks. 


BUFFALO, N. Y.—Bids are asked until March 25 for 
macadamizing two, and asphalting four, streets; bids 


to be made on Trinidad, German rock and bituminous 
— asphalts, brick, etc. R. G. Parsons, Secy. Bd. Pub. 
8. 


GOVERNOR’S ISLAND, N. Y. H.—Bids are asked by 
the Quarter Master until April 9 for about 900 sq. yds. 
of asphalt pavement. 

FLUSHING (L, I.), N. Y.—At the spring election, soon 
to be held, the question of issuing $122,000 in 4% bonds 
for macadamizing streets in Bayside, Douglaston and 
Little Neck will be voted upon. 


JAMAICA (L, L), N. Y.—It is reported that a special 
election will soon be held to vote on the question of 
issuing $200,000 in bonds for macadamizing roads; also of 
acquiring Fulton St. at a cost of $3,000. 

LONG ISLAND CITY (L. L.), N. Y.—Bids are asked 
until March 25 for the sale of $496,000 in 20-year 4% 
bonds of $500 each, the proceeds to be used for macad- 
amizing county roads. John J. McLaughlin, County 
ongr. 

NEWTOWN (L. L.), N. Y.—A petition has been pre- 
sented to the town board for a special election to be held 
April 6 to vote on the question of issuing $400,000 in 
bonds for macadamizing roads, 

NORTH HEMPSTEAD (L. I.), N. Y.—Bids are asked 
until March 29 for the purchase of $56,000 in 4% road 
bonds. Augustus Denton, Supervisor. 

OLEAN, N. Y.—Bids are asked until April 15 for about 
10,000 sq. yds. of brick paving, on a concrete foundation, 
in Union St. E, E. Allen, Supt. Sts.; F. L. Bartlett, D. 
W. Sheehan, Matt. Snyder, Comrs. Pub. Wks. 

NEW YORK, N. Y.—Bids are asked until April 2 for 
improving the centre parkways of the Western Boule- 
vard where not already improved. Charles H. T. Collis, 
Comr. Pub. Wks., 150 Nassau St. 

OYSTER BAY (L. I.), N. ¥.—At the April town meet- 
ing the question of issuing bonds amounting to $200,000 
for road improvements will be voted upon. 


ROSLYN (L. 1.), N. Y.—At the town meeting, soon to 
be held, the question of appropriating $81,000 for road 
improvements will be voted upon, according to reports. 

SEA CLIFF (L. I.), N. Y.—Street & Wyckes, New 
York City, are reported to have purchased, March 10, the 
$50,000 worth of 5% street improvement bonds. 

CHATHAM, N. J.—The board of freeholders has de- 
cided to build a macadam road on Passaic Ave., from 
Main St. to the Passaic River bridge at Cheapside, to 
connect with the new Northfield road to Orange, re- 
cently completed by Essex county. 

DUQUESNE, PA.—S. A, Taylor, Cy. Engr., informs us 
that plans for the proposed street and sewer improve- 
ments will soon be prepared, and that the issue of 
bonds to the amount of $65,000 has been authorized for 
the work. 

NEW CASTLE, PA.—About $90,000 worth of paving 
will be done this season, according to reports. 

PITTSBURG, PA.—Bids are asked until March 23 for 
constructing about 9 miles of sewers and for grading 
McClure Ave. and Pocussett St. Edward M. Bigelow, 
Dir. Pub. Wks. 

SCRANTON, PA.—The contract for asphalt paving on 
Mulberry St. was awarded March 12 to the Columbia 
Construction Co., Syracuse, N. Y., at $1.95 a sq. yd., 
land asphalt to be used. Itemized bids were published 
under Contract Prices Feb. 25. 

WILLIAMSPORT, PA.—Bids are asked until March 24 
for brick paving, about 9,900 sq. yds. of Third St.; bond 
$1,000. Geo. D. Snyder, Cy. Engr.; J. J. Galbraith, Cy. 
Clk. 

BALTIMORE, MD.—The park board has decided, it is 
said, to lay a brick pavement on Terrace Ave., from the 
Madison Ave. entrance to Druid Hill Park, to Druid Hill 
Ave.——Ordinances have been introduced into the coun- 
cil appropriating $55,000 for paving Green, Saratoga and 
Charles Sts. with granite blocks. 

BALTIMORE, MD.—Ordinances have been introduced 
into the council appropriating $78,000 for asphalt paving 
on Mount Royal Ave. and for improving Ridgley St. 

TAMPA, FLA.—Reports state that extensive road im- 
provements are being considered. J. H. Neff, Cy. Engr. 


MONTGOMERY, ALA.—Bonds to the amount of $15,000 
will be issued for street improvement purposes, accord- 
ing to reports. 

LOUISVILLE, KY.—J. H. Pearson, Cy. Engr., writes 
us as follows: We are going to let out 15,880 sq. yds. of 
asphalt streets (reconstruction, for which we pay cash), 
and shortly expect to let 6,772 yds. more of new construc- 
tion, for which warrants are issued against the adjacent 

roperty. Our specifications admit Trinidad Lake and 

ermudez asphalts, and American and German rock as- 


phalts, mixed the same as the Buffalo, N 
tions for the same. Our brand of rocks w 
man rock, Sicilian rock and Alcatraz as;) 
tractors can prove their successful use e| 
also have 1% blocks of granite streets and « 
of vitrified brick streets to let. 

COLUMBUS, 0O.—The contract for paving 
is reported to have been awarded to W. H. | 
at 77 cents a sq. yd. 

MARIETTA, O.—Ordinances have passed 
providing for the brick paving, excavating » 
of Second and Franklin Sts. Carl Becker, ©) 

NAPOLEON, O.—Bids are asked-until Apr 
ing, curbing and paving with brick about 14 7 
of Washington St., from Monroe St. to s 
James P. Mason, Village Clk.; C. N. Schwab 

LIBERTY, IND.—A special election wil] s 
to vote on the question of constructing 1¢) 
Greentown and Plevna gravel road. The ; 
about 12 miles long and will cost about $25. 

HAMMOND, IND.—Bids are asked until Ma 
constructing about 3,100 ft. of 3U-ft. macada 
on Trueman St., with slag foundation, sto; 
limestone curbing; bond $5,000. W. F. Brida 

SAGINAW, MICH.—Plans and estimates hay, 
pared by H. E. Terry, Cy. Engr., for brick 
Washington Ave., between Johnson and Potter 
mated to cost about $15,742.——Plans are also 
pared for paving Wadsworth St. A. J. McIntyr« 

CHICAGO, ILL.—Bids are asked until Ma: 
furnishing labor and material necessary for im; 
alleys. Joseph Downey, Comr. Pub. Wks. 

JOLIET, ILL.—Daniel Feely, Alderman, writ: 
contracts for about $14,000 worth of brick pa 
be let in May. 

MILWAUKEE, WIS.—Reports state that a | 
before the legislature authorizing the constru 
state highway between this city and Chicago. 

RACINE, WIS.—The contracts for street imp 
were awarded March 5, as follows, according t 
Grading Northwestern Ave., $1,109; State st., 
George Keith, Lansing, Mich.; paving Northwes' 
$4,605; State St., $2,313; grading and paving Wa 
Ave., $8,234, to Mapes, Reid & Meagher, Bay Ci: 
O. Burlingame, Cy. Engr. 

WAUKESHA, WIS.—Bids are asked until Ap: 
brick paving and curbing on Grand Ave. W. Pow 
E. Blair, E. D. Walsh, Bd. Pub. Wks. 

DAVENPORT, IA.—Bids are asked until Mar 
excavating, tile draining, curbing and paving with 
in four streets. E. W. Boyton, Comr, Pub. Wks 

DULUTH, MINN.—Bids are asked until Marc! 
constructing tile or granolithic sidewalk corners | 
the ensuing year. M. J. Davis, Pres. Bd. Pub. W! 
Murchison, Clk. 

ST. LOUIS, MO.—Ordinances have been approved 
viding for the grading of various streets at an est 
cost of $38,931. Robt, E: McGrath, Pres. Bd. Pub 
——Work on the proposed boulevard to Clayton is 
to be commenced, according to reports. The drive wil! 
be 120 ft. wide, 244 miles long and will cost about s1'") 
000. The contract has been awarded to Rothwell 
Construction Co. 

SAN FRANCISCO, CAL.—The board of supervisor 
passed ordinances authorizing extensive street imp: 
ments, according to reports. Thos. Asworth, Supt. sts 


MANUFACTURING PLANTS. 


NASHUA, N. H.—The Nashua Mfg. Co. is excavating a 
foundation for its new storehouse, 44x 201 ft. The 
gine room will be enlarged and an engine of 1,\i4) LiP 
installed. 

HAVERHILL, MASS.—It is reported that four manu 
facturing buildings, each 300 ft. long, are to be erect: 
on certain land to be reclaimed, to cost about $300,000 
A. J. Tilton, Haverhill, is interested. 


SOUTH FRAMINGHAM, MASS.—The Rubber-soled 
Leather Shoe Co., of Boston, has purchased land at Tripp 
and Hubert Sts., on which it is proposed to erect a fa 
tory to manufacture rubber soles. 


PROVIDENCE, R. I.—Theodore H. Colvin, of Provi 
dence, has commenced work on his new foundry build 
ing, to be 102 x 180 ft. The central portion, 50 ft. wide 
will be served with a 20-ton traveling crane, and at 
distances of about 25 ft. in the length of the building and 
will be placed 5-ton jib cranes swinging from the central 
portion of the building over the molding floors in th: 
wings which extend along both sides of the building and 
are 25 ft. wide. The entire framework of this building 
will be steel and the roof covering of slate. The sievl 
work is being furnished and erected by the Berlin I: 
Bridge Co., of East Berlin, Conn. 


GLASTONBURY, CONN.—The J. B. Williams Co, has 
awarded the contract for furnishing the brick tor its 
new addition to its factory. 

BINGHAMTON, N. Y.—R. R. Griswold is reported t: 
be preparing to construct a 3-story soap factory at 20 
Clinton St. 

FULTON, N.Y.—F. G. Weeks, of Skaneateles, N. Y.: 
E, T. Shepard and H. L. Paddock are reported as arralg 
ing for the construction of a factory to manufacture 4 
new wooden pulley. 

LITTLE FALLS, N. Y.—An addition, it is reported, 
will be erected to the Barnett tannery plant, on East M'!! 
St. Arch., Carl Haug. 

SALAMANCA, N. Y.—Benedict & Crawford, East Ran- 
dolph, N. Y., are reported as arranging for the constru 
tion of shops at this place. 

NEWARK, N. J.—The patent leather factory, at ™ 
Whorter and Union Sts., owned by Blanchard Bros. « 
Lane, was destroyed by fire March 12, causing a reporte!! 
loss of $40,000, half of which was on the machines. 

PHILADELPHIA, PA.—Edward Phillipson & Son, 10) 
and Lombard Sts., it is reported, propose to erect 4 
5-story factory in this city. 

BALTIMORE, MD.—The Henry McShane Mfg. ©o., 
North St., is arranging to remove its entire plant ‘0 
Dundalk, where it has erected buildings at a cost 0! 
$250,000. 

HOFFMANVILLE, MD.—The Maryland Mfg. & Supply 
Co. will enlarge the mills, etc., at this place. Capit« 
stock, $75,000. Pres., L. M. Sturgis, 315 Lane Bldg, Balt!- 
more. 

COLUMBIA, VA.—It is 4aid that the Virginia Engine & 
— Mfg Co, is arranging for removing its plant to this 
place. 

MOUNDSVILLE, W: VA.—The stockholders of the Fos- 
toria Glass Co. will hold a meeting April 3 to consider the 
question of doubling the capacity of its plant at a cost 0: 
about $500,000. 
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fELING, W. VA.—It is stated that the Labelle Iron 
wi 1¢ as decided to enlarge its tin mill, to cost 
4 seg75,0"" —The Laughlin Co. and the Aetna-Stand- 
ee Fart iid to be making additions to their plants, 
ard omer to cost $50,000. 
- sERDE! NN, N. C.—It is reported that a company is 
Ape real ed by J. W. Graham to erect a cotton mill 
pela. - 


” @pPARTAN BURG, S. C.—The Spartanburg Machine 
ee a was entirely destroyed by fire a few days 


put company will rebuild and put in a new 
a yy) plant at an early date. 
<u 


“[MTER, S. C.—The building of two artificial ice com- 
SUM ss are now in progress at this place, that of 
Pe Peoples’ Ice Co. and that of the Independent Ice Co. 
the Fe ioery for the plant will be purchased at once. 
Toe Mos . Pres.; A. M. Fontleroy, Mgr. and Secy. 

, a _ GA.—Press reports state that The John P. 
». has let the contract to J. H. McKenzie for 
xtension, 75 x 306 ft., to its mill. 

GE, GA.—The Atlanta, Knoxville & Northern 
1] erect a 6-stall round house, machine shop, 

- car shop, 50x 80 ft., etc. Gen. Mgr., Jos. 
Marietta, Ga. 

~ tACKSON VILLE, FLA.—Local papers state that the 

pintsch G Compressing Co. will move its works from the 

: ; the viaduct to the yards of the Jacksonville 
worming at an expense of about $15,000. 

" BIRMIN' 1AM, ALA.—Press reports state as follows: 

wie city has secured a $500,000 cotton mill by raising 

7.0), which was the condition on which eastern par- 

se sed to put in $250,000. If necessary, $100,000 
nds will be sold to make up the difference, 

to have preference at the sale. The mill is 

50.000 spindles and manufaccure a high grade of 

th ind is being cleared at the Birmingham Roll- 
og Mill for the erection of the steel plant recently pro- 

chal Rolling mill officials say they will be making steel 

by June. . 

‘CORDOVA, ALA.—Arrangements are being completed 


panies’ pia 


auGUSsT’ 
King Mfg. | 








for the immediate construction of the cotton mill at this 
place, t yst about $600,000. Col. B. M. Long, Cordova 
ind Arthur Amory, Boston, Mass, 

FOSTORIA, O.—Press reports state that the construc- 
Hon of the buildings for the works of the Fostoria In- 
andescent Lamp Co, will be begun March 20. The plans 
nd specifications have been submitted to manufacturers 
ae lers, The company was organized March 9, 





, a capital stock of $100,000. Pres., J. B, Crouse; 
_and Treas., H. A. Tremaine. 
YOUNGSTOWN, O.—Work will be begun at once on the 
new open hearth plant of the Ohio Steel Co., in this city. 
Consult. Engrs., Alex. Loughlin & Co., Lewis Block, 
Pittsburg, Pa. 

INDIANAPOLIS, IND.—The Jenney Electric Motor 
Works at the Pan Handle crossing of the Belt railway, 
on the eastern edge of this city, was entirely destroyed 
by fire March 12, The loss is about $80,000, and includes 
building, machinery and patterns. The total insurance is 
said to amount to about $35,000, 


FAIRFIELD, IA.—The works of J. Turney & Co., Fair- 
feld, manufacturers of the Charter Oak wagon, were 
partially destroyed by fire March 6. The wood-working 
department, blacksmith shops, office, dry kiln and engine 
house were burned; loss $40,000. They will rebuild at 

SAN JOSE, CAL.—The dryer, including the machinery, 
belonging to the E. H. Thomas Fruit Co., was destroyed 
by fire recently, causing a loss of about $20,000, accord- 
ing to reports, 

ALBUQUERQUE, N. MEX.—The El Paso ‘‘Herald’”’ states 
that J. J. Hagerman has under consideration plans for an 
s)-ton beet sugar factory in the Pecos Valley. 





GAS PLANTS. 


JAMAICA, N, ¥.—On March 8, Supervisor Dunton re- 
ported to the town board in favor of granting a 50-year 
franchise to the Jamaica Gas Light Co. to lay its pipes in 
any of the streets of the town. 


ALLEGHENY, PA.—It is reported that a number of 
eastern capitalists will have an ordinance introduced in 
the council, which will provide the new corporation with a 
franchise to operate a gas plant in the northern part of 
the city. 

LANCASTER, O.—Bids are asked by the trustees of the 
Boys’ Industrial School until March 26 for drilling a 
gas well. C. D. Hilles, Secy. and Steward. 


DELAWARE, ONT.—Bids were asked until March 15 for 
lrilling three or more wells for the Mount Brydges Oil & 
Gas Co. Address Edgar Wild. 


NEW COMPANIES.—Elk Land & Lumber Co., Grafton, 
VY. Va.; $150,000, with $600 paid in; to manufacture 
umber and to bore, and sell oil and gas, etc.; William 
Rumsey, Bath, N. ¥.; A. T. Baldwin, New York, N. Y.; 
E. M. Upton and J. N. Beckley, Rochester, N. Y.; John 
Tr. McGraw, Grafton, W. Va. 

Acetylite Lamp Co., Chicago, Ill.; $10,000; to manufac- 

» apparatus for generating and using acetyline gas; 
Nelson ©. Gridley, Lawrence Proudfoot, Louis M. Hopkins. 

Joliet Gas & Fuel Co., Joliet, Ill.; $100,000; to operate 
gas works in this city under the Moran franchise; Pres. 
and Treas., Peter English, Manistee, Mich.; Vice-Pres., 
Daniel Drake, Traverse City, Mich.; Secy. and Gen. Coun- 
sel, P. C. Haley, Joliet. 

_ Oregon Gas Light, Heating & Power Co., Albany, Ore.; 
$10,000, to be increased to $25,000; F. E. Adams, W. F. 
Galbraith, Alfred Freerksen. 

Reno Oil, Development & Construction Co., New York, 
N. Y.; $2,000,000, with $200 paid in; to bore for oil and 
gas, and to construct and operate pipe lines, etc.; R. R. 
Chrisman, Jos. H. MeDermott, D. H. Courtney, C. R. 
Hayes, Morgantown, W. Va. ~ 

Ohio Gas Improvement Co., Charleston, W. Va.; $25,- 
‘00, with $6,000 paid in; to manufacture and deal in gas 
and fixtures; Geo. J. Atkinson, W. L. Morris, W. D. Gil- 
bert, Columbus, O.; J. W. Crow, Chicago, IIl. 


MISCELLANEOUS CONTRACTS. 


ROAD SCRAPER.—Rockland, Mass.—The town is re- 
ported to have voted to purchase a road scraper. 

DIKE.—Fort Wayne, Ind.—The construction of a dike on 
the St. Mary’s River at Sivinney Park is being urged. 

CONDUITS.—St, Louis, Mo.—The construction of the 
promt sed conduits for the Kinlock Telephone Co. has been 
egun. 


SNOW ROLLER.—Jaffery, N. H.—This place has voted 


to purchase a snow roller and make improvements to the 
Village common. 


TELEPHONE EXCHANGE.—Farmland,Ind.—The Union 


Telephone Co., Winchester, Ind., has asked for a fran- 
chise in this place. 








} 


ty 


ENGINEERING NEWS. 





STONE CRUSHER.—Curtisville, Mass.—The question of 
purchasing a stone crusher will be considered at the 
next town meeting. 

TELEPHONE.—Savannah, Ga.—It is reported that the 
Southern Bell Telephone Co. will extend its conduit 
system in Drayton St. 

DREDGE.—Islip, (L. I.), N. Y¥.—A dredge belonging to 
Chas. Vivian, of Brooklyn, was destroyed by fire March 9; 
estimated loss, $20,000, 

. BONDS.—Youngstown, O.—Bids are asked until March 
30 for the purchase of $50,000 of 5% bridge bonds. C. F. 
Brennen, County Comr. 

BONDS.—Silver City, Idaho.—Bids are asked until April 
12 for $51,000 funding bonds bearing 6% interest, semi- 
annual. E. L. Ballard, Clk. 

STONE CRUSHER.—Melrose, Mass.—At a recent town 
meeting it was voted to appropriate $8,000 for the pur- 
chase of a new stone crusher. 

BOAT.—Washington, D. C.—Bids are asked by the har- 
bor commissioners until March 27 for rebuilding the har- 
bor boat at a cost of about $50,000, 

TELEPHONE.—Asheville, N. C.—A company is being 
formed to build a long-distance telephone from this place 
to Hendersonville, N. C., 21 miles, 

STREET SPRINKLER.—Gainesville, Fla.—It is said 
that the citizens of this place have subscribed money 
for the purchase of a street sprinkler. 

FIRE ENGINES.—Syracuse, N. Y.—The question of 
purchasing three new fire engines is under considera- 
tion. Mayor McGuire may be addressed. 

TELEPHONE.—Lockport, N. Y.—It is stated that the 
Lockport Telephone Co. will soon commence to put in a 
telephone plant here. L. J. McParlin, Director. 

BONDS.—Wallingford, Conn.—Bids are asked until 
March 22 for the purchase of $30,000 of 4% town bonds. 
W. B. Hall, Town Agent; Wm. H. Newton, Treas. 

TELEPHONE.—Northfield, Mass.—An extension of the 
lines of the Northfield Telephone Co., to Hadley and 
Northampton is contemplated. Wm. Bardwell, Treas. 


ROLLER AND CRUSHER.—Revere, Mass.—Chairman 
Hall, of the street committee, has recommended the 
purchase of a steam road roller and of a stone crusher. 


TELEPHONE LINE.—Washington, D. C.—The Chesa- 
peake & Potomac Telephone Co. has been granted a per- 
mit to extend its line in this city by the overhead system. 


DREDGING.—Washington, D. C.—A. M. Clegg, of Wash- 
ington, has been awarded the contract for dreaging in the 
Potomac River at $57,375. The work will include 540,000 
cu. yds. of dredging. 

ALARM BOXES, ETC.—New York, N. Y.—Bids are 
asked by the fire department, 157 E. 67th St., until March 
24, for alterations to 100 fire alarm boxes, furnishing 100 
locks, 100 boxes, etc. 

ROCK CRUSHER.—Orville, Cal.—Bids, plans and speci- 
fications are asked by the clerk until April 7 for one rock 
crusher having a capcity for crushing not less than 12 to 
15 tons of rock per hour. 

BONDS.—Galveston, Tex.—Bids ‘are asked until April 5 
for the purchase of $200,000 of 5% of county courthouse 
bonds. Geo. H. Law, Jr., County Clk.; J. 8S. Waters, Coun- 
ty Treas.; Galveston, Tex. 

TELEPHONE EXTENSION.—Huntsville, Ala.—P. A. 
Moore, Mgr. Local Bell Telephone Exchange, is con- 
sidering the question of extending the system to various 
towns in Madison county. 

ROAD MACHINE.—Litchfield, Me.—At the recent town 
meeting it was voted to appropriate $1,000 for the pur- 
chase of a road machine. Henry Woodward and F. N. 
Adams may be addressed. 

DIKE.—Elmira, N. Y.—Wm. H. Edwards has secured 
the sub-contract for constructing a half mile of the dike 
along the river front. Pulford, Tidd & Clark have the 
contract for all the work. 

TELEPHONE LINE.—Mount Clemens, Mich.—Work will 
be begun at once on the proposed telephone system for 
this and other places along the shore. T, G. Shoemaker, 
Mount Clemens, may be addressed, 

TIMBER.—Cincinnati, O.—Bids are asked until March 
26 for furnishing 703,677 ft., B. M., of oak, poplar and 
gum timber for dam No. 2, Green River, Ky. Major J. F. 
Gregory, U. S. Engrs., Cincinnati. 

EARTH EXCAVATION.—Sub-contracts for 60,000 cu. 
yds. of earth excavation in Pennsylvania will be let April 
1, as stated in our advertising columns. Address ‘‘Con- 
tractor,’ care cf Engineering News. 

DAM.—Mount Morris, N. Y.—The dam at Mount Morris, 
which is now owned by the water company, is reported 
to have given away March 10. The dam was built in 1885 
by the state, at a cost of about $80,000. 

PIER WORK.—Charlevoix, Mich.—Bids are asked until 
March 31 for rebuilding about 500 lin. ft. of the north pier 
at Charlevoix Harbor. Capt. C. McD. Townsend, U. 8. 
Engr., 136 Island St., Grand Rapids, Mich. 

PARK.—Brooklyn, N. Y.—The board of education is 
reported to be considering the question of a park on the 
east side lands. Prof. Franklin W. Hooper, Walter B. 
Gunnison and Geo. E. Waldo are the committee, 

ROAD MACHINE.—Middleburg, Vt.—The people of this 
place have voted to purchase a road machine, and also to 
arrange to secure the loan of the stone crusher owned by 
Cornwell. J. M. Slade and G. H, Eldridge, Selectmen. 

TELEPHONE EXTENSION.—Millheim, Pa.—The Mill- 
heim Telephone Co. has declared a dividend for its last 
fiscal year of 12%%. It expects to exiend the system 
this year to Coburn, Spring Mills and Center Hall, Pa. 


TELEPHONE.—Jersey City, N. J.—The council has 
granted the New York & New Jersey Telephone Co. per- 
mission to construct subways, and to put its wires under- 
ground in those streets in which the company has poles. 


STEAM ROLLER.—Waukesha, Wis.—Bids are asked 
until March 24 for furnishing a steam road roller weigh- 
ing not less than 12 tons, as stated in our advertising col- 
umns. Wm. Powrie, Cy. Engr.; H. E. Blair, Cy. Comp- 
troller. 

LOCK AND ABUTMENT.—Nashville, Tenn.—Bids are 
asked until April 12 for constructing locks and abutments 
of dams No. 6 and 7, Cumberland River, as stated in our 
advertising columns. Capt. John Biddle, U. S. Engrs., 
Nashville. 

TELEPHONE.—Scranton, Pa.—There is an ordinance in 
the select council to grant a franchise to a new telephone 
company which will compete with the Central Telephone 
Co. of this city. Conrad Schroeder is president of the 
new company. 

SUBWAYS, STEAM PIPING.—New York, N. Y.—Bids 
are asked by the department of public charities, 66 Third 
Ave., until March 30, for excavating subways and sewers 
and for steam piping, etc., on Blackwell's Island, N. Y. H.; 
bond, $6,000. 


Iol 


TELEPHONE EXTENSIONS.—Kalamazoo, Mich.—The 
New State Telephone Co., of Detroit, has purchased the 
system in this city owned by W. A. Doyle. It is said that 
quite a number of improvements and extensions will be 
made to tbe line. 

ARMOR.—-Washington, D. C.—Bids are asked until April 
8 for furnishing domestic steel for armor for warships. 
There will be required about 8,000 tons of nickel steel ar- 
mor, bolts, nuts, forgings, etc. John D. Long, Secy., Navy 
Dept., Washington. 

DAM.—Mount Morris, N. Y.—Reports state that Super 
visor Witt will soon call a town meeting, in order to take 
steps in rebuilding the broken dam The owner of the 
dam, which cost about $40,000, is the Race 
Pres., S. L. Rockfellow. 


DREDGING, DIKES, ETC.—Portland, Ore Bids are 


company. 


asked until April 12 for rock excavation, dredging, con 
structing dikes, etc., in the Nestucca, Umpqua, and Co 
quille rivers, Oregon, as stated in our advertising columns 


Capt. W. L. Fisk, U. S. Engrs., Portland 


PARK.—Holyoke, Mass.—Pians are reported to have been 
completed for the proposed park for the Holyoke Park 


Association. The ground of the association covers abou 

24 acres. There will be a grand stand 57 127 ft., and a 

race-track half a mile long and about 65 ft. wide. 
TELEPHONE SYSTEM.—Allegheny, Pa.—The Home 


Telephone Co, has been granted permission to put in it 
system. It is said that the company has 5,0") subser 


ers in this city and Pittsburg to its system, which wil 
probably be built at once. C. Adams, Baltimore, Md., is 
interested. 


CABLE CONVEYORS, RAILS, ETC.—R. T. Pearce, 
Apartado 423, Caracas, Venezuela, S. A., wants the names 
of manufacturers of cable conveyors and portable rail 
way track for mining purposes, with coal tracks: also of 
dealers in second hand relaying rails, second hand en 
gines, ete, 

PARK.—Indianapolis, Ind.—Reports state that the In 


dianapolis Water Co. has had C. Clyde Power, Engr 
Park Bd., prepare plans for a 40-acre park surrouuding 
the gallery and new power station. Estimated 
$35,000. Pres., T. A. Morris; Vice-Pres. 
F. A. W. Davis. 


DRY DOCK, ETC.—Berlin, Germany.—Press 
state that the budget committee of the Rei hstag has voted 
1,000,000 marks (about $220,000) as an instalment f the 
construction of a dry dock at Kiel; also an instalment of 
1,000,000 marks to be devoted to strengthening the har 
bor defences at Kiel, 

TELEPHONE EXTENSION.—Middletown, N. Y.—The 
Hudson River Telephone Co. proposes to extend its 
tem to Ticonderoga, Granville, Cambridge, Brewsters, 
Roseton and a large number of other places, besides re 
building portions of the line. Pres., Selden E. Marvin; 
Gen. Supt.,-John A. Highlands 

PNEUMATIC TUBES.—New York, N. ¥.—The mayor 
has signed the bill granting the Pneumatic Tube Co the 
privilege of constructing pneumatic tubes on the bridges of 
the city. The mayor has also recommended that the 
same privileges be granted the Parcel Despatch Co. Ed 
ward B. Thomas and E. W. Austen are interested. 


DREDGING.—Buffalo, N.Y.—Bids are asked until March 
24 for dredging in Buffalo Harbor, so as to create a dé pth 
of 20 ft. of water below low water mark in the channel 
and for dredging Peck Slip, Buffalo River, and Blackwe!! 
Canal, all full width, with the exception of 10 ft. 
each dock line. R. G. Parsons, Secy. Bd. Pub. Wks. 

TELEPHONE EXTENSIONS. Houston Tex The 
Southwestern Telegraph & Telephone Co.,H« mpe Bidg., has 
decided to extend its lines to about 20 towns in this state. 
A through circuit to Dallas will be constructed of No. & 
copper wire, 420 lbs. to the mile. Vice-Pres., Chas. J. 
Glidden, Boston, Mass.; Dist. Supt., E. K. Baker, Austin 
Tex. s 

PARK WORK.—New York, N. Y.—The following con- 
tracts were awarded March 1 for park works, itemized bids 
were published under Contract Prices last week: Rubble 
stone facing, Bart Dunn, $1,800; screened gravel, J. Frank 
Quinn, $18,700; addition to cottage, Thos. Brennan, $1,190; 
excavating, etc., Benj, J. Tuite, $4,362; garden mold, J. 
Frank Quinn, $6,6%). z 

MINING, MILLS, ETC.—Hoffmanville, Md.—The Mary- 
land Mfg. & Supply Co. will begin work at once on 
1,200 acres of land, which, it is said, contains a vein of 
gold ore. This vein will be developed. Certain paper 
mills at this place will also be extended by the company 
Capital stock, $75,000. Pres., L. M. Sturgis, 315 
Bldg., Baltimore, Md. 

PIER WORK, ETC.—New York, N. Y.—Bids are asked 
by the department of docks, Pier A, until March 28 for re- 
pairing and extending piers 50 North River, and that at 
132d St. and North River. The work will include about 
300,000 ft., B. M., of timber; about 500 piles, 100,000 Ibs. 
of nuts, plates, bolts, washers, etc.; 33,400 cu. yds. of rip- 
rap, ete., Geo. S. Terry, Secy. 

DRAINAGE.—Momence, I!].—Bids are asked until March 
25 for the construction of a ditch in the Spring Creek 
Drainage District, Kankakee county. Ditch about six 
miles long, constructed with dredge, requiring the iemoval 
of about 110,000 cu. yds. of earth. Address L. Clark, 
Engr., or Gray & Gower, attorneys. F. P. Bonham, A. 
Allain, F. C. Buse, Drainage Comrs. 

PIER WORK, ETC.—Philadelphia, Pa.—Local papers 
state that at a meeting of the board of city trusts March 
10 Leonard Foley & Co. were awarded the contract for 
the extension of Pier No. 2, North, to the new pierhead 
line at $41,600, and for the new construction and such 
rebuilding of the present crib work as may be found nec- 
essary, at $28.50 per 1,000 ft. of timber used. 

TELEPHONE SYSTEM.—Yonkers, N. Y.—The Yonkers 
Telephone Co. has been incorporated to construct and 
maintain lines of electric telephone wholly within or 
artly beyond the limits of this state; capital stock, 
150,000; directors: Peter G. Kemp, Theodore D. Coe, 
Dr. George M. Ball, William Fairchild, William E. Hills, 
Harry M. George and Hal Bell, all of New York. 

EXTENSION OF PIER LINE.—Hoboken, N. J.—It is re- 
ported that Col. H. M. Robert, U. S. Engr., Chn. Harbor 
Line Board, has notified the Riparian Commissioners of 
New Jersey that the petition of the Hoboken Land & Im- 
provement Co., the Hoboken Ferry Co., the Hoboken 
steamship companies and the Riparian Commissioners to 
extend the pier line along the river front in Hoboken 200 
ft., is now before the secretary of war. 

DREDGES.—St. Louis, Mo.—The following bids were re- 
ceived on March 8 by Maj. Thos. H. Handbury, U. 8. 


Engr., (1) being price of one dredge, (2) that for two 
dredges, respectively: 


and Gen. Mer., 


reports 


sys 


utside 


Law 


1. 2. 
John O’Brien Boiler Wks, St. Louis, Mo.$118,000 $224,900 
Bucyrus Steam Shovel & Dredge Co., 
South Milwaukee, Wis ........... 102,400 204,800 
SUBWAYS.—Chicago, Ill.—The Cook County Subway & 
Terminal Co, has applied to the council for permission to 
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ENGINEERING NEWS. 


THE ACME POWDER CO. CENTRAL FIREPROOFING COMPANY, 


MANUFACTURERS 


806 DUQUESNE WAY 


XPLOSIVES 


rn ayes me Waa 
PITTSBURG, PA 


Chimney Tops. 
*sSuayuyy ena 


FOR INFORMATION ABOUT 


U.S. MAIL CHUTES 


WHICH ARE 


A necessity in Office Buildings and Hotels, 
write to the sole makers, 


THE CUTLER MFG. CO., ROCHESTER, N.Y 
PATENTED. AUTHOKIZED, 


SANITARY DISTRICT OF 
CHICAGO. 


BIDS FOR CONSTRUCTING FOUNDA- 
TIONS FOR BEAR TRAP DAM AND 
COLLATERAL WORK 


TO CONTRACTORS— 


Sealed bids addressed to the board of trus- 
tees of the Sanitary District of Chicago, and 
indorsed: 

“Bids for Constructing Foundations for 
Bear Trap Dam and Collateral Work’’ will be 
received by the clerk of said sanitary dis- 
trict, at room H, Rialto Building, Chicago, 
Illinois, until 12 m. (standard time) of Wed- 
nesday, April fourteenth (14th), 1897, and 
will be publicly opened by the said board of 
trustees at the regular meeting held that day, 
or at a special meeting called for that pur- 
pose. 

The work for which the said tenders are in- 
vited is the furnishing, delivering, and erect- 
ing in place, ready for continuous use, tne 
various parts of the foundations for Bear 
Trap dam and collateral work, described 
and specified in the detailed specifications fur- 
nished by the chief engineer. 

Each bid must be accompanied by a certi- 
fied check or cash to the amount of $3,000. 

All certified checks must be drawn on some 
responsible bank doing business in the City 
of Chicago, and be made payable to the order 
of the clerk of the sanitary district of Chi- 
cago. Said amount of $3,000 will be held by 
the sanitary district until all of said bids 
have been canvassed and the _ contract 
awarded and signed, the return of said check 
or cash being conditioned upon any bidder to 
whom the award of said work may be made 
appearing within ten days after notice of such 
award being given, with bondsmen, and ex- 
ecuting a contract with the sanitary district 
for the work so awarded, and giving a .bond 
satisfactory to the said board of trustees for 
the fufillment of the same in the amount of 
$15,000, 

All bids must be made upon blank forms 
furnished by the sanitary district, and must 
give the price for each separate class of 
work or material called for by the specifica- 
tions. 

The bids will be compared on the basis of 
the aggregate of the lump sum bids, and of 
the prices per cubic yard for all other work. 
The quantities of such work to be done being 
estimated inside of lines on the plans marked 
“estimate line.”’ 

No bid will be considered unless the party 
making it shall furnish evidence satisfactory 
to the board of trustees of his experience and 
ability in this class of work, and that he can 
control sufficient capital to enable him suc- 
cessfully to prosecute same in case the con- 
tract therefor shall be awarded to him. 

Bidders are required to state in their bids 
their individual names and places of resi- 
dence in full. 

Specifications and plans may be seen at the 
office of the chief engineer, room 522, Rialto 
building, Chicago, Illinois. 

The sald board of trustees reserves the 
right to reject any and all bids. 

THE SANITARY DISTRICT OF CHICAGO, 

Attest: THOMAS KELLY, President. 

JAMES REDDICK, Clerk. 
Chicago, Feb. 3, 1897. 10-4t 


U. §S. ENGINEER OFFICE, Nashville, 
Tenn., Feb. 17, 1897. Sealed proposals for 
the construction of LOCK AND ABUTMENT 
OF DAM No. 6, Cumberland River, will be 
received here until 12 m., April 12, 1897, and 
then publicly opened. Information furnished 
ou application. JOHN BIDDLE, Capt., Engrs. 

11-4t 


Other Proposals, Pages XXIV & XXVI. 


FOR SALE 


OF EXPLOSIVES, } of Hollow Tile und Dorems Mento FI REPR: OF I NG 


PITTSBURG, PA No. S74 BROADWAY, NEW YORK. Henry M. Keasbey, Py; 


ARTHUR KIRK & SON, |EXPANDED — ‘STEEL 
PITTSBURC, PA. 
Powder, Dynamite, Rock Drills, Air Com- METAL.  LATH 


pressors, Rock Breakers, Safety Fuses, Elec- 
tric Batteries, Miners’ Squibs. PITTSBURGH, 


Columbus Office: 812 North High St.f|aew ons ri see 


256 Broadway. | per om, 


Seer ACS 


Sate ala mes ee ee ee “= 7" 


SPECIALTIES : Sewers, Wate, 
Quality Unsurpassed. Write for Prices, Having Contracts To Let should address/ Railroads, Fills, Excavatin. Pavi s 
Oo 3839595 .s a 


Chicago Office: 616 Chamber of Commerce. — 


EXTENSIBLE SEWER BRACE,|/HE 1. A. GILLESPIE COMPANY, ,.crmnver= °° Contractors 


Manufacturers of 


Guaranteed to be the Safest, Most eT eee ee re RIVETED STEEL PIPE 

Economical and Most Durable Sewer who ¢ ai 
an take FIRST-CLASS » 

Brace in the Market. CON t RAC | OR: BONDS in Sowh and West in » rw eCaP As, 

in WATER-WORKS and f Cree 


' ; 
LIGHT Plants, will find it to their interest to correspond with me 1 ; an — 
of this line. BR. B. HALLIGAN, Suite 901, 155 LaSalle St.. Chica; zo. peal 


Send a postal for our latest illustrated cata- 
logue descriptive of this Brace. 


THE DUNN MFG. co. Limited., CHARLES MILLAR & SON, Selling Agents, UTICA, N. y. 
Penn Building, Pittsburg, Pa. Lead Pi; 


Plumbers "Mate Tials, 


Cast Iron Pipe and Specials, 


Hydrants, Gates, Pig Lead, ete. AKRON SEWER PIPE. 


STEAM BOILERS. 


OFFICE OF THE NATIONAL HOTEL, 
BOARD OF WATER Commissioners, ¢ Cor. 6th St. and Pennsylvania Avenue, fos aah NE 
OF THE CITY OF BINGHAMTON, N., Y. 9 Washington, D. C. )STON.MA rot 
Sealed proposals will be received by the —— so — = oarey a. Way "i AND ot A 
p : vated from top to bottom. Steam heat, elec- 4 Be | one 
board of water commissioners of the city of tric lights and new plumbing throughout. ie ano P a aI 
Binghamton, N. Y., for furnishing two Hori- | Opposite Pennsylvania Depot. Special atten- : ee 
zontal Tubular Steam Boilers in accordance | tion paid to commercial travelers. 4 NTRACTORS 0 TI yaya ay it 


with plans and specifications furnished by Rates: Sinan a “gx ae pl = Eyes) ~~) KinNE aida 
the Hartford Steam Boiler Inspection and In- | WALTER BURTON, ° 0. G. STAPLES, ' = 
surance Co., as follows: Each proposal must Manager. Proprietor. 


be made in triplicate, sealed and delivered to WATER-WORKS. 
John Anderson, Secretary of the Board, at STEAM ROLLER. HIRAM, Ont0 
their office, No. 100 Water street, Bingham- OFFICE OF BOARD OF PUBLIC WORKS, 2 Sealed proposals will be re ed by t 
ton, N. Y., on or before 12 o'clock noon, WAUKESRBA, WIS., March 3, 1897. § Water-Works Trustees of the hamlet 
Tuesday, March 23, 1897. Sealed proposals will be received at this Hiram, Ohio, until 12 o'clock (noor 
Endorsed, ‘‘Proposals for Boilers.’’ office until day April 8th, 1897, for the wor! 
No proposal will be considered unless it be WEDNESDAY, MARCH 24, 1897. tortie necessary re complete 
accompanied by a bond in the sum of two | at 10.30 o’clock a. m., for furnishing a steam water-works for said hanulet 
thousand dollars ($2,000), with some surety | road roller for the use of the city of Wau- the plans and specifications oo 
company authorized to do business in the} kesha, weighing not less than twelve tons. | omce of the clerk of said board 
State of New York, which bond shall be con- DIRECTIONS TO BIDDERS: Bidders must Plans can be seen and ine ifi 
ditioned upon the full and faithful completion | submit proposals in writing and each bidder | Senet adiais March 20th, at the offic 
of the work specified in accordance with all] must accompany his bid with plans and! ‘ake of oat board ee 
the specifications, in case an award shall be | specifications of the roller he desires to sell, The work will aieieet of, appro 
made. and also with a certified check, or money to] 9 459 ft. of 8-in. cast-iron shew, 8 47° 
Plans and specifications may be seen and the sum of $500.00, or the bid will be re- , 5 : : 
forms of blank proposals obtained at the of- | jected. 
fice of the water commissioners. All moneys or certified checks will be re- sary valves and specials The laying of 
The board reserves the right to reject any | turned to unsuccessful bidders on award of above pipe. One steel meatelee Pt 
or all proposals should such rejection be for} contract and to the successful bidder when | ajameter oy 60 ft. high. One coll an da 
the interest of the city. the contract is entered into. 25 ft. in Gaeatie by 8 ft. deep Can tones 


JOHN ANDERSON, The Board of Public Works reserves the : 
10-2t Secretary. 





6-in. cast-iron pipe, 9,920 ft. of 4-jn. cast- 


oT 


iron pipe, 27 fire hydrants, with the neces- 


pump and gasoline engine, to pump 1 galls 
right under the Charter to reject any or all per min. One building for pumping station 


bids. All bids to be accompanied by cash ora 
BRICK PAVING. Signed: W. POWRIE, certified check payable to W. S§. Fortune 
OLEAN, N. Y. H, E. BLAIR, treasurer of said hamlet, for 5% of the 
Sealed proposals endorsed en for BE. D. WALSH, amount of the bid. 
Brick Pavement,"’ will be received by the Board of Public Works. The bids shall be endorsed ‘‘Proposa! for 
Commissioners of Public Works of the City Countersigned: H. E. BLAIR, Water-Works,’’ and be addressed to B. § 
of Olean, N. Y., at the office of the Superin- | 12-1 City Comptroller. Dean, Clerk of Water-Works Trustees, Hi- 
tendent of Streets in the City Building, until ram, Ohio. 
three o’clock p. m.. on Thursday, the fifteenth BRICK PAVING. The board reserves the right to reject 
day of April, 1897, for the construction of OFFICR BOARD PUBLIC WORKS, ? and all bids. 
vitrified brick pavement on concrete founda- WAUKESHA, WIS8., March 10, 1897. § J. C. ELLIS, 
tion in Union street, from the W. N. Y. & P. Sealed proposals will be received at this B. 8. DEAN, 
Railway tracks northerly to the city line. | Office until Monday, April 12th, 1897, at 2 O. J. CONANT, 
The approximate amount of pavement to] 0’clock p. m., for furnishing all the material Water-Works Trustees. 
be laid is 10,000 square yards. Curbstone | and work necessary and required for curb-| E, C. COOKE, Engineer, 
will also be furnished and set. Plans and | ing and paving with brick, Grand Ave., in the 623 Society for Savings Building 
specifications may be examined, bid blanks] city of Waukesha, Wisconsin, according to Cleveland, Ohio. 11-1 
procured and further information obtained | the respective plans, profiles and specifica- | 
at the office of E. E. Allen, Superintendent | tions on file in the office of the City Clerk 
of Streets, Olean, N. Y. of said city for the inspection of bidders. PUBLIC AUCTION. 
F. L. BARTLETT, Signed: W. POWRIE, A BARNHART STEAM DREDGE will & 
D. W. SHEEHAN, éy H. E. BLAIR, sold at public auction on 
MATT. SNYDER, E, D. WALSH, FRIDAY, MARCH 19, AT NOON, 
11-3t. Commissioners of Public Works. 11-3t Board of Public Works. at Belchertown, Mass., by D. O'CONNELL 


Covering 24 acres, 600 feet front on the Delaware 
River; three miles frém City Hall, Philadelphia, 


The Gloucester lron Works one and a half miles from League Island Navy 
Pi a IR at Yard. Fine wharf and best R.R. connections 
Location for manufacturing purposes unexcelled 


Address D. S. B. CHEW, Sec’y, 318 Bourse Building, Philadelphia, Pa. 
In Writing to Advertisers Kindly Refer to Your Having Seem the Notice in Engineering News. 
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miles of subways in the business district, 


ot 10 
onstruct 12th St., Lake Michigan and the Chicago 









poun It is intended to make this a terminal for the Gen- 
’ Riviplectt st. Ry. A first issue of $7,000,000 in bonds 
eral robab!; be made, with the privilege of increasing the 
will ne $15 000,000, John Castleman, of the Chicago Elec- 
issue Ry. Co-, Lucius Clark, of the General Electric Co.. 
my Perry ‘iull are interested. 
ting “TUNNEL Brooklyn, N. Y.—The “‘Tribune"’ states that 
g 3 H. Ba vin, Jr., Pres. Long Island R. R. Co., as 
umns, W. od that the company is prepared to go ahead with 
ete, sa oestrt tion of the tunnel under the East River as 
the as the bill giving Brooklyn permission to do its 
— of the improvements in Atlantic Ave. becomes a 
of It is expected that the tunnel will be completed 
hin 2% years after it is started, and that $4,000,000 
gill be expended, mostly in wages. The plan to finance 
the improv: ments is said to have been agreed upon "y 
= the directors 
NS WHARF.-San Francisco, Cal.—Major Chas. E. L. B. 
j pavis, U. 5 Engr., received the following bids Feb. 27 


icago, 


for constructing @ wharf at San Francisco Bay: 


ilding & Contracting Co, San Francisco... .$20,2 
Rae Busimpeon, Eureka, Cal 
j, K. Delmas, Berkeley, ba eee escccescece 
Darby, Layden & Co., San Francisco............ 
yeDonald & Alsup, San PRGMOINCO. .. 2. se cecess 
w. M, Fletcher, San Francisco.................- 
y. M. McCarthy, Stockton, asses dhe cecuwdsws 
William H. Healy, San Francisco. Sedo cneess deeed 
Thomas Thomson, San Francisco..... ya sceececees 
San Francisco Bridge Co, San Francisco........ 
Cotton Bros & Co., Oakland, Cal.............. 
California Construction Co, San Francisco...... 
J. H. McKay, San NE inn chaavie- kh ob ane 
GOLD MINING.—Juneau, Alaska.—Press reports state as 
follows: Extensive mining operations in Alaska are con- 
templated by the Alaska Juneau Gold Mining Co. Its prop- 
erty is located in the Silver Bow Basin district, Alaska, 
and was bought a few weeks ago from Charles D. Lane 
and Archibald M. Campbell by Capt. Thomas Mein, of 
the Exploring company, of London, England; Albert Beit, 
of Womber, Beit & Co., London, and Robert Duncan, Jr., 
Supt. of the Alaska Treadwell mines. These men have in- 
ecorporated the company under the laws of West Virginia. 
They have placed the capital stock at $5,000,000, three- 
quarters of which will be held abroad, and $1,000,000 of 
which it is estimated, will put the plans in working shape. 
The mines have been profitably worked 180 ft. deep. Tests 
will be made, and if the vein holds out, a 5) stamp mill 
will be erected. 
REPAIRS TO TENDER.—Portland, Ore.—The follow- 










ing bids were received by Capt. J. P. Merrell, Inspector 
13th lighthouse district, March 3, for repairing a light- 
house tender: Time. 
Roberts & Co., Portland, Ore........$20,980 > mos. 
Astoria Iron Works, Astoria, Ore.... 18,800 3.) «mos. 
Glen Anderson, Astoria, Ore......... 2 ; 4% mos. 
Wolff & Zwicker, Portland, Ore....,... 5 mos. 
Moran Bros & Co., Seattle, Wash.... 22 4+ mos. 
Joseph Paquet, Portland, Ore........ 4% mos. 
Robert McIntosh, Portland, Ore...... , 4 mos. 
R. H. Loller, Portland, Ore.......... 19,180 3% mos. 
Willamette Iron Works, Portland, Ore. 20,750 3 mos. 
Fulton Shipbldg. W’ks., San Francisco 25.475 > mos. 
Risdon Irn & Loco. Wks,San Francisco 22,475 % mos. 
F. Dundon’s Irn. Wks., San Francisco 19.347 75 days. 


Smith & Watson, Portland, Ore...... 23,650 
CANAL IMPROVEMENT.—Albany, N. Y.—We are in- 
formed that the following bids were received March 2 by 
Geo. W. Aldridge, Supt. Pub. Wks., for canal improve- 
f ment, contract No. 46, as advertised in Engineering 
News: 
Seng & Genes, Utles, N. Y......ccccccccescces 
Fred. A. Boland, Syracuse, N. Y............- 
Tucker & Seibel, Utica, N. Y. (accepted).......... 
E. Brown Baker, Syracuse, N. Y...........-- 
P, Bi Gite, HOG Be, Biv cc cc ccccscsccdeccces 
—O'Brien & Hoolihan, Syracuse, have been awar 
contracts for improving the middle division of the Erie 
ately Canal, from a point 100 ft. above the hollow quoin of 
ft. of lock 46 to 100 ft. west of the center of the Oriskany 
aqueduct, a distance of 5.95 miles, at $91,795, and for 
improving the middle division of the Erie Canal from a 
Ces point 1) ft. west of the Oriskany aqueduct to a point 


$3,055 








g of 100 ft. west of Greenfield's road bridge, a distance of 
6.67 miles, at $105,054. 
eal CANAL IMPROVEMENTS.—Albany, N. Y.—We are in- 
= formed that the following bids were received by Geo. W. 
ower Aldridge, Supt. Pub. Wks., March 11, for state canal im- 
zalls, provements. 
ition Rebuilding vertical wall in the city of Rochester. 
ora B. P. Smith, Rochester ...........ccccccccsceces $0,008 
bata A. Friedench & Sons, Rochester. .................- 4,068 
_ Whitmore, Rauber & Vicinus, Rochester .......... 4,079 
the Elmer L. Oliver, Rochester, (accepted)............ 5,880 
John Calmmam, TRGGCHOGIOE 2 onc dc cece dee sccccscces 4,580 
for Rebuilding vertical wall at Lyons. 
8 Chas. A. Lux, Clyde, N. Y. (accepted)............ P 
Sy idee cts Heb een me ds beues 2,15 
i Be ET rt Siok nxe + tt anes. 08 ve be uke 
Tosh, Morgan & Gillett, Savannah, N. Y. ........ 
any Rebuilding vertical wall at Clyde. 
E. Brown Baker, SyPAcus@e ... 2 ccc ccc ccc ccc cc cH hy aun 
Daniel Baldwin, Port Byron, N. Y. ........... 1,249 
Charles A. Lux, Clyde, N. Y. (accepted)........... 1,026 
Tosh, Morgan & Gillett, Savannah ................ 1,233 
Chas. T. Hookway, Clyde, N. Y. ; - 1,472 
a8, Rebuilding waste weir, Glens Falls feeder of Champlain 
Canal, near the Glens Falls Co.’s lime kilns. 
D. Sturtervant; Gam@y> Hi, Noi Ye occ. ese cc ccese $3,841 
cia Cunningham & Wunty, Sandy Hill, N. Y. ........ 4,261 
1-1t Jeremith Adams, Whitehall, N. Y. (accepted)....... 2,831 
‘ail Flood & Sherrill, Sandy Hill. ..............0.c0ee- 2,905 
CONTRACT PRICES. 
be MUD DIKE.—Charleston, 8S. C.—Capt. F. V. Abbot 


opened the following bids March 12 for completing mud 
& at South Island, S. C., as advertised in Engineering 
News: $ 








LL. a ¢ g o.% 
_ =. a ea a th 
se 32 G a2 Sis 
= eo 
Items. eo a2 6 =e Ss % 
Sp ge <3 ss age 
a85 =b-; em, VE, ae 
Be oe 

re $$: da. saf who &.S 
: “SZ “Oe ESh “Ou sd 

a, A fe ~ = o 
guck ditch, @ lin.ft. $0.09 $0.20 $0.25 $0.20 $0.11 
ry 5 ding, a sq. yd... 16 30 19% .27 -22 
) oy fill, a cu. yd.. 297 30 24 -27 23 
s, ™, complete .... 1,300 1,600 75 1,240 998 
i Total... 04. +++ $26,414 $29,120 $21,000 $26,060 $21,484 
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neering News: 


Bids for Constructing Jetties, 
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DREDGING.—Wilmington, Del.—Maj. W. F. Smith 16.71 cts V. Adema, 15 cts.; Grigsby Contracting Co. 
opened the following bids March 11 for dredging in Wil- 18 cts John Scott & Son, 12 cts.: Gray & Ryan, 13.7 
mington Harbor and Christiana Harbor, as advertised in ets.; J. C. Hodge, 14.8 cts.; J. A. Andrews & Son, 15.9 
Engineering News: cts.; George Mercier, 16.45 cts.: L R. Bobbitt, 17% cts. 

Per cu. yd. S. D. Moody & Co., Ltd., 16.98 ets Cc. H. Dameren, 15 
Delaware Construction Co., Wilmington, . £0,205 cts R. McNamara & Co., 12% cts. 
‘American Dredging Co., Philadelphia. od ieenuiihicha 
Frank: Cc Bennet "Dottie N. —_—" eee eT on DREDGING.—Montgomery, Ala.—Maj. F. A. Mahan re 
Newburg Dredging Co.. Newburg, N. Y. f 5* ceived the following bids March 13 for dredging Ritten 
Atlas Dredgi Co., Wilmington. Del. 179 house Moore Dredging Co., Mobile, dredging in Apalach 

a Save iimington, De . icola Bay, Fla., 24 cts. a cu. yd.: for dredging in Carra 

*Scow measure; all other place measure. belle Bay, Fla., 30 cts. 

JETTIES.—Charleston, S. C.—Capt. Frederic V. Abbot, DREDGING, ETC.—Philadelphia, Pa.—The bids opened 
U. S. Engrs., received the following bids March 12 for con- by Maj. C. W. Raymond, U. S. Engrs., March 10, are 
structing jetties at Winyaw Bay, as advertised in Engi- reported as follows: Dredging of Dennis Creek and re 


moval of a wreck.—Frank C. Somers 


of Camden, N. J., 11 


at Winyaw Bay, 8. C. 


Per ton -Mattress, sq.yd 





Bidder. Large Small Bal- First Second Third 

stone. stone last design. design. design 

Mobile Jetty & Dredging Co., Mobile, Ala. Si.) $1.90 S190 $0.65 $0.65 RO05 

Stewart Contracting Co., Columbia, 8. C 1.8% 1L.Su 1.80 60 2 0 

McArthur Bros, Co., Chicago, Ill. - 1M) 1.14 1.14 ww iM 92 

Geo. W. Egan & Co., Charleston, S. C... el eh ates 2.22 2.22 2.22 .62 6s 67 

John L. Grim, 514 & 515 Girard Building, Philadelphia. 2.18 2.18 2.18 Bs) 1% ow 

Jacob Friday & Sons, Charleston, 8S. C. ............4+. 20 ZAM) Zn Rul) wo SO 

R. C. Ross, Jacksonville, Fla. ‘ 1.57 L.57 1.57 7 nT 57 
STEAM PUMP DREDGE.—Charleston, S. C.—Capt. ets. a cu. yd.; Delaware Construction Co., Wilmington, 
Frederic V. Abbot opened the following bids March 12 Del., 17 ets John L. Grim, Philadelphia, 18 cts.; J. J. 
for constructing a steam pump dredge, as advertised in Williams & Co., Chester, 12% cts. Dredging of Goshen 
Engineering News: Creek and construction of a pile dike.—Frank C. Somers 








T. C. Gill & Co.,308 Walnut St.,Phila. (informal) $79,000 34.114; John L. Grim, $4,328; Delaware Construction Co 
Bucyrus Steam Shovl & Dredge Co.,So.Milwaukee = 73,8i") $5,320. Dredging of Alloway Creek and construction of a 
J. L. Grim, 514 and 515 Girard Bldg.,Philadelphia 78,0") = dike a L. Grim, 700 F. C. Somers, $3,217 
DREDGING.—St. Augustine, Fla.—Lieut.-Col. W. H. H. SOFAS, COMNFECIIE KHL aee 
Benyaurd received the following bid March 10 for dredg- BREAKWATER.—Portland, Me.—The following bids 
ing in Charlotte Harbor, Fla.; James A. Bryan, Jackson- were opened by Lieut.-Col. A. N. Damrell March & for 
ville, Fla., 85,000 cu. yds., at 20 cts. a cu. yd. constructing a breakwater in Rockland Harbor. Me ran 
SEWERS.—Cedar Falls, Ia.—We noted March 4 that the advertised in Engineering News; about 230.000 tons of 
contract for constructing sewers, as advertised in Engi- stone 
neering News, had been awarded to J. L. Black, of Des Per ton 
Moines, at $9,002. (The item was published under Cedar Hamilton & Cleaves, Portland, Me. $0.75 
Rapids, by mistake.) Thos. Robinson, Chn. Com., writes Chas N. Souther, Boston, Mass noe 
us that the bids were as follows; C. F. Loweth, Engr., St. Wm. S. White, Rockland, Me. Tb 
Paul.: T. W. Kinser & Sons, Stock Exchange, Chicago 68 
Bids Received Feb. 25 for Constructing Sewers, Cedar Falls, la. 
———_——Sewer, completed——_ 
8-in., 10-in., 12-in., 15-in., 18-in., Man- Lamp- House 
Bidder. 1,660 1,040 2,966 4,380 1,068 holes, hole, conns 
lin.ft. lin.ft. lin.ft. lin.ft.  lin.ft. : 1. etc..26. 
P. H. Thornton, St. Paul, Minn.........--- $0.49 $0.55 $0.51% SLR2 $0.95 $0.75 snltte 
James Forstal, St. Paul, Minn. aati 71 75 89 1.98 1 8.00 RM) 
J. E. O’Brien, St. Paul, Minn. ...........+.- 70 70 70 1.25 1.20 9.00 1.00 
J. M. Kenety, Dubuque, Ia. ............--- 0 a5 45 74 87 10.00 00 
Ellsworth & Son, Cedar Falls, la. .......... .46 58 ST 1.29 98 6.80 RH 
Te: (Cs Be eo Sisk cc cecccccicaces 29 33 AT 1.10 To 16.00 a 
JI. L. Black, Des Moines, la. .............. AS 45 et ” 61 10.00 eo 
John Kehoe, Des Moines, Ia. ......-..+---- 34 5D 67 1.57 1.00 12.00 6.00 
Flick & Johnston, Davenport, Ia...........- -40 45 80 1.35 RO 20.00 5.00 
Dubuque Construction Co., Dubuque, Ia. .... .38 48 4 1.22 x2 10.00 540 
Hanlen & Kneppor, Sioux City, la. a 40 .60 1.42 1.32 5.00 4.00 
Henesey & Cox, St. Paul Minn. ..... ee aeeil ohh AD ae 1.25 7 20.00) .00 
M. S. Jackson, Cedar Rapids, Ia. ........... 35 40 60 1.25 80 On OW) 600 
Murray Bros., Cedar Rapids, Ia. ........... .35 40 65 20 .70 15.00 5.00 
Ford & Delahan, Cedar Rapids, la......... 4S 7 OS 1.35 1.2 15.00 1m 
M. P. Kenedy Des Moines, Ta. .........---. 28 3 67 1.93 3 18.00 12.00 
K. A. Smith, Minneapolis, Minn. ..........-. 35 50 TD 1.55 oO 10.00 200 
J. & W. A. Eliott. Minneapolis. Minn view. Lae Wy 62 1.00 85 6.00 2.00 
Caney Bros., Minneapolis, Minn. .......-.-- 46 50 60 1.10 0 6.50 1.25 
James O'Donnell, Milwaukee, Wis. ........- ae -60 68 1.12 1.08 10.00 1.00 
Frank McCann, Fort Dodge, Ia. ..........-. .40 -50 60 1.55 6S 10.00 4.74) 11 40 
DREDGING.—New York, N. Y.—Maj. H. M. Adams 
opened the following bids March 12 for dredging, as ad- METAL MARKETS 
vertised in Engineering News; price being per cubic yard: . 
“ FOUNDRY PIG IRON.—New York: $10.75 to $12.50 
%s Pittsburg: $9.50 to $11.25. Chicago: $10.75 to $12, 
5 Z S ; LEAD.—New York: 3.35 to 3.42 ects. Chic zo: 2. to 
Bidde 2 eee 3.25 cts. St. Louis: 3.2 to 3.25 cts. ms 
idder. = 22s BARB WIRE.—Pittsburg: $1.70 to $1.75 for four point 
gg Ea 5 | SUranteed. and 61.05 for pained, i car oa ota at mi 
oo 4 — : Iron boiler riv q 3.3 . 
o « — & steel structural rivets, 2.1 to 2.25 cts. eS 00 OES eens 
ea sts.-— BARS.—New York: Common t 5 ; 
; 3. Pac : > 3 r ¥ ™ - © ars, 1.1 to 1.15 cts.: re 
R. G. & J. 8. Pac kard, 130 Pearl St.,N. ae ae 2% . fined bars, 1.2 to 1.5 cts.; soft steel bars, i . ei m : 
Newburg Dredging Co., Newburg, N. Y.... .. 22% 12 Pittsburg: common ir¢ . ars, 4 
. a . oa ts : on bars, 1 to 1.1% cts.; steel bars. 
Hartford Dredging Co., Hartford, Conn... ..39 .. .. 0.95 to 1 ct. Chicago: bar iron, 1.12 ne 
E. W. DuBois, 248 Quincy St.. Brooklyn.. .... .. 17 soft steel bars, 1.12 to 1.25 tay -12 to 1.25 ets. at mill 


H. T. Beard, 13 William St., New York... 24.. wis 
Si 3G. Winer, Seeee Gee T. dascccscce oe we 
Elijah Brainard, 24 State St., N. Y. City.. 29 32 9%. 
SUBWAY.—Boston, Mass.—The contract for section 9 of 
the subway, as advertised in Engineering News, has been 
awarded by the Boston Transit Commission to Richardson 
& Young, 4 La Salle St., Chicago. A delay was caused 
in the awarding of the contract owing to the first two 
items, the quantities of which are liable to change; in 
which case the accepted bid will remain unchanged, while 
the bid of E. W. Everson & Co. increases with each trans- 
fer from the second item to the first until it reaches a 
total of $152,715, if the entire 24,000 cu. yds. are consid- 





NAILS.—New York: Wire nails, $1.60 for car lots i 
$1.70 to $1.75 for smaller lots; cut nails, $1.40 for ao 
lots, $1.50 to $1.55 for smaller lots. Pittsburg: Wire nails, 
$1.35 for car load lots; cut nails, $1.25. to $1.20 at 
mill. Chicago: Wire nails, $1.45 to $1.50 for car load lots 
$1.50 to $1.55 for smaller lots; cut nails, $1.40 for car load 
lots, $1.50 to $1.55 for smaller lots. 


SCRAP.—Car wheels, $9.50 to $10.50: wrought turn- 
ings, $8 to $9; cast borings, $6.50 to $7, all deliv- 
ered at purchasers’ works; hammered car axles, $16 to $17 
delivered at New York; wrought iron pipe and tube, $7.56 






delivered at New York; No. 1 railway wrought 
ered earth exeavation: Oe sea A fet rd ee $11.50; cast machinery, $9.50 to $10 -— —" . 11 to 
Bids Received Feb. 24 for Constructing Section 9 of Boston Subway. 
¢ é - g 

S . E 3 CG & 3 s @ 
ek om Og % E¢ sé aia 8: 
“< fk on % S a Sy a we «(688 
Bidder. ewe oe oe o” a ez= £8 
Sasa SZ wec eg 4a aaa S eee) 23 

aoc: B80 “oO & O ae s ouZ me 
ost ns “<= a cVx ~ £o°o ns 
Si = — 2 = S py & & : 2s- ee 

= «= 6 =s =—%s — a 

oem ™ “2 aa sen <9 Soe BS 

= cS z g~ ae ee 

Earth excavation .............. 8,000 cu. yds. 4.25 2.08 £2.6 o > — ee "1 
Earth excavation of core, etc. .. 16,000 “ ms “us oS ‘oan * - be $2.45 $1.68 $4.00 
Iron and st'l wrk,in place, securd 660 tons.... 10.50 16.00 aan an = 7 ah 1.68 20 
Brick mas., Port. cement mortar 540 cu. yds. 18.50 1.20 16.50 17.” in 7m 1.50 1-50 10.00 
Concrete mas., Rosndle cem. mort 100 “ “ 7.00 6.00 7.00 7m aa = a> 614.00 = 16.00 
Concrete mas., Port. cem. mortar 3,900 “ “ 10.25 11.22 9.20 90 ako oe 610 = 7.00 
Granite footing stones .......... ma ° * 36.00 2.00 20.00 on 23.00 45 ae > 5 
Tiling for outside walls ......... 7) sq. yds. 1.25 1.25 2.00 “1.00 1.20 s265 30.00 2.00 
Plastering, Portland cem. mortar 14,000 “ “ 50 54 RO "50 "40 = = 
, A “4 = — “ ‘ 36 7 a 
Waterproof coating ............ 10,000 50 52 aw 30 ‘0 20 ‘30 - 
MMMM ce ch--0 +socc on veces (agedaehdille hakae $149,612 $138.816 $127,780 $113,600 $108,490 $94,725 894.610 893.515 


LEVEE WORK.—New Orleans, La.—The contract for 
constructing the new Hickey levee, West Baton Rouge 
parish, 253,000 cu. yds., about 4,856 lin. ft... has been 
awarded by the board of state engineers to Hart & White, 
at 11% cts. a cu. yd. The other bids are reported as fol- 
lows: Hayes & Helgason, 14.45 cts.: Linnan & Thomas, 
13.9 cts.; Robert Johnson, 14.99 cts.; John G. Sessions, 


RAILS.—New York: $19 to $20 at easter ill 
rails, $12 to $13 for iron, and $10.50 to $11 fer steel zn 
come. See oo ae: ‘ girder rails, ‘ 

r standard sections of 45 Ibs. and over: old 3.5 
for iron, and $12.50 for steel. Chicago: $21 Te gal cs 
rails, $11.75 to $12.25 for-iren and $7.59 te $9.59 for steel 
rails for relaying, $19 to $20, , 


old 


light 
$23. Pittsburg: $18 te $20 


. * ’ 
24) a e ® 
























































ere eee NEWS. 


Ack abetted oa: 


the simplest and most 


TA %24 Mo tantedy, 


p actical Sewer Inlet 


made. 


Steel Screw Sewer Jacks, with Swivel Head. 


Street and Sewer 


Castings made any 


sty le. 


Sp 


Send blue prints for 


KALAMAZOO FOUNDRY AND MACHINE CO., Kalamazoo, Mich.| J. N. Du Barry, Jr., & Co. 


The simplest, strongest, most 
durable and cheapest Sewer 
Brace on the market. 


THE ONLY BRACE MADE WITH STEEL 


SCREW. 


SANITARY CONSTRUCTION CO., 


56-58 PINE STREET, NEW YORK, 
Sole Owners and Manufacturers of the HOUSEHOLD GARBAGE CARBONIZER, for the 
Disposal of Domestic Waste. 
PORTABLE GARBAGE FURNACES, for Hotels, etc. 
STEAM DISINFECTING APPARATUS, for Public Institutions and Cities. 


END FOR CATALOGUE. 


GARBAGE CREMATORS for Cities. 


HAW KEYE GRUB AND STUMP MACHINE 


Makes clean sweep of two acres at a sitting. 
Pulls an ordinary Grub in 1. minutes. 


INDICATING AND 


Is a MONEY SAVER for CONTRACTORS 
and ENGINEERS having Right-of-Ways and 


Reservoir Sites to clear, and Levee and Dike 
Sontracta. 


90 page Catalogue free on application. 
Works on either standing Timber or Stumps 


MILNE MFG. CO., *°7 ieenanoute, S52, 
RECORDING GAUGES 


(Electrical or Mechanical.) 


Any Distance or Direct Acting. 


For Water, Tides, Sewerage, Gar 


Gas Holders, Mains, Reservoirs Tanks, Standpipes, Water 
Pipes, Kilns, Pressure, Temperature, Etc., Etc. 


en of Water in Standpipes. .  . 
By Pressure Below the Frost Line. 


Manufactured Manufactured by 


Receiver. F. 


re CONTRACTORS’ MACHINERY 


WILLIS SHAW, 


Contractors’ Machinery 
506 N.Y. Life Bidg., 
Chicago, Ills. 


All 


ete. 
prices. 


PIPE SEWER. 
PROSP* CT PARK, PENNA., ) 

P. O., Moores, PA.. 

March 4, 1897. § 
will be received by the 
Chairman of Sewer Committee of Council of 
Prospect Park, Pa., until & o'clock p. m., 
April Sth, 18097, for furnishing all materials 
and labor lay, approximately, 5,200 feet 
of pipe eight to twenty-four inches, 
manholes, flush-tanks, Certified check 
for five hundred dollars to accompany pro- 
posal. 


Sealed proposals 


to 
sewer, 


etc, 


Council reserves the 
or all bids. 

Plans and specifications may be seen at the 
office of G. D. Howell & Co., Engineers, 
Building, Chester, Pa. 

By order of Council. 

Address bids to 

JOHN C. TULLOCK, 
Chairman of Sewer Committee, 


right to reject any 


Law 


Moores, Pa. 


G. D. HOWELL, 
Borough Engineer, 


Chester, Pa. 


BRICK PAVING. 


MERIDEN, CoNN., March 16, 1897. 

Sealed proposals, addressed to the Street 
Committee of the City of Meriden, endorsed 
“Proposal for Street Paving,’ will be re- 
ceived at the office of the City Engineer, 
Room 2, Town Hall, until 5 p. m., April 5th, 
1897, for paving Hanover St. with 4,100 
yards of brick pavement. Proposals 
to be opened by the Street Committee, in the 
presence of the bidders at 8 p. m., Monday, 
April 12th, 1897. 

All proposals must be made on blanks pre- 
pared for that purpose and furnished by the 
City Engineer, and must be accompanied by 
a properly certified check for three hundred 
($300.00) dollars. 

Eight sample bricks must be presented at 
the office of the City Engineer previous to 5 
p. m., Monday, April 5th, 1897. 

The Committee expressly reserves the right 
to reject any or all bids should they deem it 
for the interest of the City of Meriden so to 
do. By order of 
11-2t E. B. 


11-2t 


square 


MOSS, Clerk. 


EARTH EXCAVATION. 


I will sub-let 60,000 cu. of earth exca- 
vation on April 1 to first-class party having 
jscomotive, cars, rail, eti., capable o,; hand- 
ling same in 3 months’ -:ime %,000 f. haul. 
Work is in Pennsylvania. Address, with de- 
scription of plant “CONTRACTOR,” care 
Eng. News. 11-2t 


yds, 


Transmitter 


J. DIBBLE, Peabody, Mass. 
(Second hand), 


Not scrap irou. but first-class Machinery of standard 
make and modern design 


Hoisting, Excavating, Crushing, Pumping, Q 
repaired and ready for service. 
Printed list now ready ; write for a copy. 


Have most everything for 
uarrying 
Attractive 


WATER-WORKS. 


BOONVILLE, N. Y. 

Sealed proposals will be received by the 
Board of Water Commissioners of the Village 
of Boonville, N. Y., until 12 o'clock, 
March 25, 1897, for the construction of a 
system of water-works, consisting of a res- 
ervoir and piping system, with valves, hy- 
drants and other appurtenances. 

Plans can be seen at the office of the Board, 
and specifications obtained from the secretary 
after March 15, 1897. 

Cash or a certified check made payable to 
the order of the treasurer of the Board of 
Water Commissioners of Boonville, N. Y., to 
the amount of three hundred dollars, must 
accompany each proposal, as a guarantee that 
in case the contract is awarded the success- 
ful bidder will, within five days, execute said 
contract, 

Bonds to an amount not exceeding $20,000, 
and satisfactory sureties, will be required of 
those to whom the contract is awarded. The 
sureties must be residents of New York State 
or a trust company organized under the laws 
of and doing business in the State of New 
York. 

Proposals must be sealed and addressed to 
J. P. Babcock, Secretary of the Board of 
Water Commissioners, Boonville, N. Y., and 
endorsed on the envelopes enclosing them, 
“Proposals for Boonville Water Works.’’ 

The Board of Water Commissioners hereby 
reserves the right to reject any or all bids or 
to accept any that, in the judgment of the 
Board, will be for the best interests of the 
Village of Boonville. 

(Signed) E. B. AUSTIN, President. 

J. P. BABCOCK, Secy. 

S. A. JOHNSON, Treas. 

W. W. HOUGH, 

JOHN CAVANAGH, 

B. I. DOUGLASS, 

J. M. WHIPPLE, 

JERRY BUCKLEY, 

A. H. BARBER, 

Commissioners. 
THE STANWIX ENGINEERING CO., 

Engineers, Rome, N. Y. 


noon, of 


10-2t 


WATER-WORKS AND ELECTRIC 
LIGHT PLANT. 
ITASCA, TEXAS. 
The city of Itasca, Tex., will receive bids 
until April 1 for stand-pipe, pump and boiler, 
together with an electric light plant. For 
information address 


A1-22 Cc. C, WEAVER, Mayor. 


For Other Proposals see Page XXYVI. 


Harrison Building, Philadelphia, Pa. 


RAILWAY 8UPPLIES, 
CONTRACTORS’ SUPPLIES, 
CEMENTS. 


J. N. Du Barry, Jr., & Co. 


Builders’ Exchange, Baltimore, Md. 
CEMENTS, 

BUILDERS’ MATERIALS, 
HARDWOOD and SLATE MANTEIS, 
SEWER PIPE. 

Agents or Stirling Boilers, 
Meissner Stoker, 
Pedrick & Ayer Uo. 


“BLASTING CAPS.” 


sor Det, 


2 
o 


FR. 
SCHROEDER 
Sole Agent 


for the 
U.8.A., 


& 
fe) 
x 

B o 


RHENISH WESTPHALIAN wy a:ac® 
EXPLOSIVES COMPANY, LIMd Maier 1 Lane 
COLOGNE — 


DYCKERHOFF 
PORTLAND CEMENT 


is superior to any other Portland Cement made. 
Circular with Testimonials and Tests sent on application. 


E. THIELE, 78 William St., N. Y. 


SOLE AGENT, U. 8. 


Commonwealth of Massachusetts. 
METROPOLITAN WATER BOARD. 


LAYING WATER PIPES. 

Sealed proposals will be received at the of- 
fice of the Metropolitan Water Board, 3 Mt. 
Vernon Street, Boston, Mass., until 2.30 
o'clock, p. m., of Tuesday, March 30, 1897, 
for three separate contracts for laying Cast- 
Iron Water Pipes in the Metropolitan Water 
District. 

CONTRACT No. 58 calls for the laying of 
12,900 feet of 48-inch and 4,300 feet of 16- 
inch pipes in Cambridge, Somerville and Med- 
ford. 

CONTRACT No. 59 calls for the laying of 
2,940 feet of 48-inch pipes in Somerville. 

CONTRACT No. 60 calls for the laying of 
12,100 feet of 48-inch and 8,000 feet of 42- 
inch pipes in Malden, Everett and Chelsea. 

Pamphlets containing further information 
for bidders, forms of proposal, contract and 
specifications, will be mailed to contractors 
who apply to the Chief Engineer, or may be 
obtained at his office, 3 Mt. Vernon Street, 
and plans may be seen at his office. The 
printed forms must be used in making pro- 
posals. The Board reserves the right to re- 
ject any or all proposals, or to accept the pro- 
posals deemed best for the Commonwealth. 

HENRY H. SPRAGUE, Chairman. 

WILMOT R. EVANS, 

HENRY P. WALCOTT, 
Metropolitan Water Board. 

FREDERIC P. STEARNS, Chief Engineer. 

WILLIAM N. DAVENPORT, Secretary. 

Boston, March 8, 1897. 10-2t 


GARBAGE DISPOSAL PLANT. 
WILMINGTON, DELAWARE. 
Sealed proposals will be received at the 
City Council chamber, City Hall, not later 
than 7.30 o'clock p. m., March 25, 1897, for 
the erection and completion of a plant for 
disposing of the city’s garbage in a sani- 
tary manner; said plant to have a capac- 
ity of not less than eighty tons per day. 
Each bidder to furnish his own plans and 
specifications, and name the time required 
to complete the work. The committee re- 
serves the right to reject any or all bids. 
Address all bids to Crematory Committee, 
City Council. 
11-1t. JAMES B. OBERLY, 


RAILWAY. 
MOBILE & OnI0 R. R. 
To let at Birmingham, Alabama, on April 
Sth, 1897, 100 miles of grading, bridging and 
ties, on the Mobile & Ohio Railroad extension 
from Columbus, Mississippi, to Montgomery, 
Alabama. Preliminary profiles can be seen 
at the Engineer's office at Columbus, Miss- 
issippi. 
HANOVER CONSTRUCTION CO., 
11-3t J. W. WOOLFOLK, Prest. 


Chairman. 


In Writing to Advertisers Kindly Refer to Your Having the Notice in 


estimates. 


THE SOUTH BEND FOUNDRY 60., South Bend, Ind. 
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FLEXIBLE JOINTS 


FOR WATER PIPES, FOR « 
PRESSED AIR, | 


Strongest, Cheapest, 
Contracts taken for Tabunes mon ed 
Corres pon 
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neeieeeeesattiianteeea A Ptt, Mik 
MUELLER CORPORATION COCKS 


are made from red brass met ul 
under 200° pressur: 


d 


They give satisfaction. We makethem to »: 
all kinds of tapping machine. 


H.MUELLER MEG. CO.., Dex ator, Ul 
PIPE SEWERS. 


WILLIAMS PobrT, Py 
Sealed proposals will be re i 
Highway and Sewer Committe: 
cils of the city of Williamspor 
o'clock noon of 
WEDNESDAY, 
for the 
Street, 


MARCH 241 
construction of 
Fifth Street and Elmira 
thorized in ordinance No. 62) 
to about 1,850 feet of S-inch 
Also for a sewer on Adams Str 
ized in ordinance No. 624, a 
about 900 feet of S-inch pips 
bid must be accompanied by a 
for 10 per cent. the amount bid 
be seen and specifications and b! 
of proposals can be obtained at | 
the city engineer. The city resery: 
to reject any and all bids. 

J. J. GALBRAITI 
GEO. D. SNYDER, Cit 

City Engineer. 


BRICK PAVING. 
WILLIAMSPort, Pa. 
Sealed proposals will be received by 
Highway and Sewer Committee 
cils of the city of Williamsport, Pa 
o'clock noon of 
WEDNESDAY, MARCH 24, 
for the paving of East Third Street, hetwer 
Mulberry Street and Penn Street n cu 
to curb, amounting to about 
yards, and from the curbs to th: 
of the ties of the Williamsport 
Railway Company's tracks, am 
about 4,100 square yards, with vitrifi 
ing brick. Bids to be offered, both 
one and ten years guarantee. Spevificat 
and blank forms of proposals can be obtained 
at the office of the City Engineer. Hach bid 
must be accompanied by a certified check for 
$1,000. The city reserves the right to a 
bids for paving said street from curb to curd 
or from the curb to the outer ends of the ties 
of said Williamsport Passenger Kailwa) 
Company’s tracks, or to reject any or all bids 
J. J. GALBRAITH, 
GEO. D. SNYDER, City Clerk 
City Engineer. 11-It 


PIPELAYING. 
MEADVILLE, PA 

Sealed proposals, marked “Proposals for 
Pipe Laying, etc.,"’ will be received until 12 
o’clock m. of March 25th, 1897, for laying 
4,700 feet, more or less, of 20-inch pumping 
main and appurtenances, between pumping 
engine and reservoir, at Meadville, Crawford 
County, Pennsylvania, including also the nec 
essary flange pipe connections to the pump 
and thé work of extending the pipes through 
the reservoir embankments. Plans, profile 
and specifications can be seen at the office 
of the Meadville Water Company, Meadville 
Crawford County, Pennsylvania. Bids to be 
addressed to 


1, 1807 


sewer! 
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MEADVILLE WATER C0. 
ISAAC 8. CASSIN & SONS, Engineers, 
Philadelphia. 93 

News. 
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Board of Public Works at their office in the 
City Hall, Kansas City, Mo., up to 11 a. m., 
of the 6th day of April, 1897, for the furnish- 


Supplement—March 18, 1897. 


TRACK MATERIAL.—New York: angle bars, 1.25 to 

cts.; spikes, 1.6 to 1.65 cts.; track bolts, 1.85 to 1.95 
with square, and 1.95 to 2 cts. with hexagon nuts. 
es eo: ougle bars, 1.25 to 1.35 cts.; spikes, 1.6 to 1.65 
ons track bolts, 1.95 to 2 cts. with square, and 2.05 to 


1 cts. with bh nuts. . 
“STRUCTURAL ATERIAL.—New York: beams, 1.7 to. 

9 cts.; channels, 1.7 to 1.8 cts.; angles, 1.2 to 1.3 cts.; 
1.9 5's 1.7 ets.;. universal mill plates, 1.2 to 1.3 cts.; 
tees, Slates, 1.2 to 1.8 cts. for tank, 1.35 to 1.45 cts. for 
iil, 1.49 to 1.55 ets. for flange, 1.65 to 1.75 cts. for ordi- 
ary firebox, 2.25 to 2.5 cts. for locomotive firebox. Pitts- 
BD rg; beams, 1.55 to 1.85 cts.; channels, 1.55 to 1.85 cts.; 
bitfes, 1.5 to LL ets.; tees, 1.25 to 1.03 cts.; Z-bars, 1.25 
ane 08 universal mill plates, 1.07 to 1.1 cts.; steel 


9 


toe t to 1.15 ets. for tank, 1.2 to 1.25 cts. for shell, 
"3 to 1.05 ets. for flange, 2.5 cts. for ordinary firebox, 
ns to £.0 ets. for locomotive firebox. Chicago: beams, 


173 to 18 ets.; channels, 1.73 to 1.8 cts.; angles, 1.25 
to 1.35 cts.; tees, 1.5 to 1.6 cts.; universal plates, 1.3 to 
1.35 ets. steel plates, 1.08 to 1.35 cts. for tank, 1.5 to 
‘= ets. for flange, 2.15 to 2.25 cts. for ordinary firebox, 
4 cts. for locomotive firebox. 

N AND STEEL.—The market reports continue to 
show an unsettled state of affairs, with irregularity in 
prices and orders, though it had been expected and pre- 
dicted that there would have been much greater activity 








by this time. The experts still announce expectation of 
and hope for speedy improvement. The “‘Iron Age’’ says 
that there are a considerable number of inquiries in the 
market for foreign shipments, the range covering rails, in- 
gots, old material, basic bessemer pig, hoops, beams and 
other material, besides the regular lines. It is evident 
that many of these inquiries are feelers, and they often 
relate to goods on which there is little prospect of busi- 
ness. The trouble in many cases is that freights are 


dificult to arrange, being held too high. An interesting 
trial shipment, which is now being made, is a lot spec- 
ially high phosphorus pig iron, with 3% and over, which 
is being made by a Southern charcoal furnace. If many 
furnaces were in a position to make the ordinary basic 
Ressemer metal there would be a good chance to sell 
quite heavily to Germany. Nearly al] the basic pig prod- 
uced thus far for the open market has been adapted for 
the open hearth, and is too low in phosphorus for 
European basic Bessemer practice. 
—— —>e_ 


INDUSTRIAL NOTES. 


THE CENTRAL CITY BRICK CO., Central City, W. 
Va., expects to resume operations this week, employing 
125 men. It is said that the plant has been idle 18 
months. 

THE UNION SWITCH & SIGNAL CO., Swissvale, Pa., 
has elected the following directors: George Westing- 
house, Jr., A. M. Byers, Thomas Rodd, James H. Willock 
and William McConway. 

THE SPANG IRON & STEEL CO. and Morehead Bros. 
& Co., both located in Sharpsburg, Pa., resumed work 
March 8 at their steel plants, after an idleness of about 
two months. They are said to give employment to about 
700 men. 

THE BUFFALO METER CO., Bpffalo, N. Y., reports 
that its Niagara water meter has been introduced into 
successful use in over 650 water-works during the past 
four years. Geo. B. Bassett is President and Chas. M. 
Harrington Secretary of the company. 

MR. CHESTER B. ALBREE, 14 to 30 Market St., 
Allegheny, Pa., has appointed Mr. Henry F. Hill, 132 
Oliver St., Boston, New England agent. Mr. Albree man- 
ufactures pneumatic riveting machines for bridge and 
structural, boiler and tank works, etc. 

THE WEIMER MACHINE WORKS CO., of Lebanon, 
Pa., is reported to have received an order from the Buf- 
falo Furnace Co., Buffalo, N. Y., for a 50 x 96 x 60-in. 
blowing engine, which will be an exact duplicate of the 
engines the company built for the Rosena Furnace Co., 
New Castle, Pa., last year. 

THE MARYLAND STEEL CO., Sparrow's Point, Md., is 
announced in press reports to have been awarded a con- 
tract for steel rails for the Canadian government, and 
it is said that within a few weeks over 2,000 men will 
again be employed by the company. Some of the fur- 
naces have already been put in operation, 

THE SOUTHERN BRIDGE CO., of Birmingham, Ala., 
is said to have closed contracts on March 
Birmingham Rolling Mill Co. for the construction of foun- 
dations, retaining walls and buildings for the latter com- 
pany’s new steel plant. The buildings will be constructed 


of iron and steel throughout and the work is to be com- , 


pleted in 90 days. 


5 with the - 


ENGINEERING NEWS. 


NEW STEEL COMPANIES are said in a press report 
from Reading, Pa., to have been organized in London 
and Paris by Mr. J. H. Carpenter, of the Carpenter Steel 
Co., of Reading. The companies will manufacture high 
grade steel under the Carpenter processes. Mr. Carpen- 
ter has recently spent considerable time in Europe. He 
has resigned as superintendent of the Carpenter Steel Co., 
but is retained as Consulting Engineer. 

THE AMERICAN DIAMOND ROCK DRILL CO., 26 
Cortlandt St., New York, has recently shipped one of its 
underground prospecting and mining drills to the As- 
tinol Company, Villa Rica, Ga. It has another of these 
drills in hand for the Boston & Montana Consolidated 
Copper & Silver Mining Co., of Montana, and has just 
completed in the shops a drill of like capacity, but 
mounted on bed-plate, for the Lawrence Cement Co., 
of New York. 

McKINNEY & SONS, Albany, N. Y., are said to have 
the contract for furnishing the steel elevator enclosures 
for a new 20-story building on Broad St., New York, 
ornamental stairways and steel girders for the Title & 
Guarantee and Polhemus Memorial buildings in Brooklyn; 
iron beams, stairways, etc., for the 18-story building of 
the Queen’s Insurance Co., New York, and all of the 
steel and ircn work for the Essex County insane asylum, 
at Verona, N. J. 

THE THOMAS BRASS & IRON WORKS, at Waukegan, 
Ill., is adding facilities for manufacturing wire nails. The 
company is said to have received a car load of machinery 
which is being placed in position upon the lower floor of 
the works, occupying a portion of the space that has 
heretofore been vacant. The machines are all of the 
latest improved pattern, and will cover the entire range 
of sizes of nails up to 60s, and the average capacity will 
be 200 kegs of nails a day. T. J. Alexander has entered 
upon the duties as manager of this department. 


THE SHERRIFF MACHINERY CO., Pittsburg, Pa., 
is said to have completed the fititng up of the Stewart 
Mfg. Co.’s plant, at West Newton, Pa., consisting of two 
ear-loads of Egan wood-working machinery, shafting, 
hangers, pulleys, belting, O. & S. hoisting engine, of 
single drawn pattern, and will ship in a few days a 
Wais & Roos punch and shear to the same parties. The 
company has lately furnished the Frank-Kneeland Ma- 
chine Co. a 10x10 0. & S. engine, a 42x70. & S. boiler 
to Jas. Cochran Sons & Co., Dawson, Pa., and a high-speed 
+ engine to the Enterprise Mirror Mfg. Co., of Pitts- 

urg. 

THE SHIFFLER BRIDGE CO., Pittsburg, Pa., is re- 
ported to have received a contract for the erection of three 
iron and steel buildings for the Michigan Alkali Co., at 
Wyandotte, Mich., as follows: 95 x 112 ft.; 60 ~ 112 ft, 
and 35 x 112 ft.; also a contract for the erection of an 
iron building with a 50-ft. main span and 77) ft. long, 
to contain a new crucible steel tool plant to be erected 
by Mr. Wm. Metcalf, steel expert, of Pittsburg, and others. 
The new plant will be built at Braeburn, on the Allegheny 
Valley R. R., about 20 miles from Pittsburg, and the prod- 
uct will consist of high grades of crucible tool steel; 
also for a large building for the National Tin Plate Co., 
of Auderson, Ind.; 110 x 540 ft., entirely of steel. 

THE MERRITT & CHAPMAN DERRICK & WRECK- 
ing Co., of New York, was incorporated some time ago, 
with a capital stock of $1,000,000, and has absorbed the 
Chapman Derrick & Wrecking Co. and the Merritt 
Wrecking Co., two of the largest concerns of this kind 
in the country. The new company owns the ‘‘Monarch,’’ 
said to be the largest floating derrick in the world, and 
has six new wrecking steamers built especially for the 
business, besides a large fleet of barges, derricks and 
pontoons. The officers of the company are: Pres., Cap- 
tain J. J. Merritt, Whitestone, N. Y.; Vice-Pres., Isaac 
E. Chapman, of Brooklyn; Treas., J. J. Merritt, White- 
sone; Secy., William L. Chapman, of Brooklyn; Asst. 
Secy., Arthur M. Smith, Rutherford, and Asst. Treas., 
John W. Hedenburg, of Brooklyn. All of these officers 
were connected with the two orgamizations previous to 
their absorption by the new company. 

THE STEEL-TIRED WHEEL CO., 115 Broadway, New 
York, was incorporated in New Jersey some time ago, 
with a capital stock of $4,000,000, and is said to have 
purchased the steel-tired wheel works of the Allen Paper 
Car Wheel Co., Boies Steel Wheel Co., McKee, Fuller & 
Co., National Car Wheel Co., Paige Car Wheel Co., 
Ramapo Wheel & Foundry Co., so far as the steel wheel 
business goes, and the Washburn Car Wheel Co. The 
Krupp wheel business, as represented by Messrs. Thos. 
Prosser & Sons, will also be controlled. It is claimed 
that the new organization will be able to reduce the 
price to the consumer of steel-tired wheels. The officers 
are: Pres., J. E. French, formerly Pres. Paige Car 
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Wheel Co.; ist Vice-Pres., W. W. Snow, of the Ramapo 
Wheel & Foundry Co.; 2d Vice-Pres., C. H. Antes, for- 
merly Pres. Allen Paper Car Wheel Co.; Gen, Mgr., W. 
H. Silverthorn, formerly Vice-Pres. Paige Co.; Treas., 
J. C. Beach, formerly Vice-Pres. Allen Co.; Secy., W- 
W. Turlay, formerly Pres. National Car Wheel Co. The 
directors are the officers and H. M. Boles, formerly 
Pres. Boies Steel Wheel Co., and W. M. Barnum, of 
Simpson, Thatcher & Barnum, lawyers. 

THE DAVIS & EGAN MACHINE TOOL CO., Cincin 
nati, O., is said to have received orders for over $200,000 
worth of machinery as a result of a three months’ Euro- 
pean trip of Mr. Chas. Davis, President. Press reports 
state that Mr. Davis collected a great deal of data of 
particular interest to American manufacturers. He vis 
ited the principal industrial centres of England, France, 
Germany, Austria, Italy and Russia, and sold machinery 
throughout the territory covered, Later Otto Diech 
mann, of Gustav Diechmann & Sohn, general agents for 
the Davis & Egan Co. at Berlin, Germany, visited the 
works at Cincinnati and left an order for $40,440) worth 
of tools. Mr. Eckehorn, of E. Hirsch & Co., the com 
pany’s agents at Christiana, Norway, was also a visitor 
at the works recently and left an order for $15,000 worth 
of machinery. The leading trade centres of Russia, says 
Mr. Davis, are Moscow, St. Petersburg, Nijni Novgorod, 
Odessa, Rostof, Don and Warsaw in Polish Russia. At 
Sormovo, a suburb of Nijni, there is now building the 
largest locomotive works in Russia. It is largely owned 
and operated by Americans. They have secured one ot 
der from the Russian government for 2) locomotives. 
All the machinery for these works was purchased in the 
United States. Other large enterprises directly con- 
nected with the recent visit of Prince Hillkoff, Minister 
of Ways and Communications, will soon be inaugurated, 
in which American machinery will play no small part. 





| “MONEY TO BURN "—- 


So should any taxpayer or other person have 


who limits the publication of his proposal adver- 
tisements to local papers, which are read chiefly 


by local contractors. Engineering News is read 


each week by reliable and prominent contrac 


tors in every part of North America—probably by 
more than read any other five papers—and during 
last year there were published in this paper 60 
1,492 


proposal advertise- 


different proposal advertisements, separate 


insertions, averaging over 27 
ments a week, against an average of less than U1 
a week for the preceding year. These advertise- 
ments asked for competitive bids for all kinds of 
supplies and construction, and came from every 
section of the country. If you want the best that 
you can possibly secure for the money, ask for 
News. The 


cost of these advertisements is only $2.40 an inch 


Lids from the readers of Engineering 


a week 





WATER TUBE BOILERS. 


KANSAS CiTY, Mo., March 2, 1897. 
Sealed proposals will be received by the 


BOSTON SUBWAY. 


NOTICE TO CONTRACTORS.—City of Bos- 
ton.—Boston Transit Commission.—Sealed bids 
for building Section 8%, two-track subway, 
will be received at the office of the Commission, 
20 Beacon street, till 12 o'clock M. of Wednes- 
day, March 31, 1897. 


the 6th day of April, 


Each bid must be ac- 


ceived at this office until 2 o'clock p. m., on vw. &. 
1897, and opened im- 
mediately thereafter, for a low temperature 
hot water HEATING AND VENTILATING 
APPARATUS, for the U. S. Post Office build- 
ing at MERIDIAN, MISS., 
with drawings and specification, 
which may be had at this office and the office 


ENGINEER OFFICE, 39 


St., New York, Mar. 17, 1807.—Sealed 


Josals for DREDGING in Mattawan Creek, 

Elizabeth River, and Keyport Harbor, N. J., 

will be received here until 12 m., Apr. 2, 

in accordance | 1897, and then publicly opened. Information 
copies of} furnished on application H. M. ADAMS, 


Major, Engrs. 


Whitehall 
pro- 


12-2t 


ing and erecting at the Turkey Creek Pump- 
ing Station in this City, of two water-tube 
boilers, 

Data, requirements and specifications will 
be furnished proposed bidders on application 
to the Board of Public Works. 

Also bids will be received up to same time 
for the furnishing material and erecting at 
said pumping station, one steel smokestack. 

Specifications for same will be furnished on 
application to Board of Public Works. The 
Board reserves the right to reject any or all 
bids and the right to waive any informality 
in any bid, if it is considered to the interest 
of the City so to do. 

R. M. GODFREY, 
10-2t Secretary. 


ou: 8S. ENGINEER OFFICE, Portland, 
reg. Mar. 12, 1897.—Sealed proposals for 
ROOK EXCAVATION in Umpqua River, 
reg., will be received here until 2 p. m., 
Apr. 12, 1897, and then publicly opened. In- 
_. furnished on application. W. L. 
ISK, Capt., Engrs. 11-3t 


—— 


companied by a certified check for the sum 
of $1,500. Section 8% is in Cornhill, from 
Adams square to near Court street, and has 
a length of about 428 feet. The section is in 
a crowded street in the heart of the city, a 
street railway track traverses the territory 
lengthwise and there are numerous important 
buildings on the sides. Much of the work 
must be done at night. The structure will 
consist of a combination of steel and masonry. 
Some of the items are estimated to be as fol- 
lows: 10,500 cubic yards earth excavation; 
260 tons iron and steel, furnished by Com- 
mission, to be set in place; 2,700 cubic yards 
concrete and brick masonry. Plans can be 
seen and specifications and forms of contract 
can be obtained at the office. A bond will be 
required in a sum of 20 per cent. of the 
amount. The Commission reserves the right 
to reject any and all bids, and to award the 
contract as it deems for the best interest of 
the city of Boston. GEORGE G. CROCKER, 
Chairman; CHARLES H. DALTON, THOMAS 
J. GARGAN, GEORGE F. SWAIN, HORACE 
G. ALLEN, Bostop Transit Commission; 
HOWARD A. CARSON, Chief Engineer; B. 
LEIGHTON BEAL, Secretary. 9-4t 


eS 

TREASURY DEPARTMENT, Office Super- 
vising Architect, Washington, D. C., March 
10th, 1897. Sealed proposals will be re- 





of the Superintendent, Meridian, Miss. Each 
bid must be accompanied by a certified check 
for a sum not less than 2% of the amount of 
the proposal. The right is reserved to reject 
any or all bids and to waive any defect or in- 
formality in any bid should it be deemed jn 
the interest of the Government to do so. All 
proposals received after the time stated will 
be returned to the bidders. WM. MARTIN 
AIKEN, Supervising Architect. 11-2t 


U. 8. ENGINEER'S OFFICE, 537 Congress 
St., Portland, Me., Feb. 24, 1807.—Sealed pro- 
8s for DREDGING and LEDGE EXCA- 
ATION at Lubec Channel, Narragaugus 
River, Mooseabec Bar. Sullivan Falls, 
Georges, Kennebec and Sasanoa Rivers, 
Maine, Little Harbor, and Cocheco River, N. 
H., will be received here until 3 p. m., March 


31, 1897, and then publicly opened. Informa- 
tion furnished on application. A. N. DAM- 
RELL, Lieut. Col., Engrs. 10-3t 





U. S.. ENGINEER OFFICE, Nashville, 
Tenn., Feb. 22, 1897. Sealed proposals for 
construction of LOCK AND ABUTMENT OF 
DAM No. 7, Cumberland River, wil! be re- 
ceived here until 12 m., April 12, 1897, and 
then publicly opened. Information furnished 
on application. JOHN BIDDLE, Capt., Engrs. 

11-4t 


U. S. ENGINEER OFFICE, 30 Whitehall 
St., New York, Mar. 17, 1897.—Sealed pro- 
posals for DREDGING in Shrewsbury River, 
N. J., will be received here until 12 o'clock 
noon, Mar. 27, 1897,and then publicly opened 
Information furnished on application. H. M. 
ADAMS, Major, Engrs. 12-it 





U. S. ENGINEER OFFICE, Duluth, Minn., 
Feb. 15, 1897.—Sealed proposals for EX- 
TENDING PIER at Keweenaw Bay entrance 
to Portage Lake Ship Canals, Mich., will be 
received here until noon, March 31, 1897, and 
then publicly opened. Information furnished 
on application. CLINTON B. SEARS, Major, 
Engrs. -6t 


U. 8. ENGINEER OFFICE, Hickox Build- 
ing, 5 Euclid Ave., Cleveland, O., March 
1, 1897. Sealed proposals for REPAIRING 
WEST BREAKWATER at Cleveland Harbor, 
Ohio, under continuous contract, will be re- 
ceived here until 2 o'clock p. m., standard 
time, Friday, April 2, 1897, and then pub- 
licly opened. Information furnished on ‘appli- 
eation to JARED A. SMITH, Col., Engrs, 

1mf2t 
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Contract Work Should Always be Advertised in a Paper Read by Contractors. 


Nearly Every Prominent Contractor and Manufacturer of Contractors’ Supplies in North America Reads Engineering News. 


ENGINEERING NEWS. 


THE VAN VRANKEN 
AUTOMATIC SEWER 
w FLUSH TANK 


Will discharge with the smallest feed stream 
of any tank in the market. Does not require 
excavation below the bottom of the sewer; 
can be used where the depth of sewer is but 
two and one-half feet. 


For catalogues, discounts and other particulars, address 


J. LELAND FITZGERALD, 


SCHENECTADY, NEW YORK. 


CALIFORNIA WIRE WORKS, 


SAN FRANCISCO, CAL. 
Wire Tramways, Ropeways, Cableways. 


Gravity Roaas Incline Planes and Railways, Hoisting Machinery 
wand Apparatus, Transportation and Transwission bv Cables, Wire 
yam Suspension Bridges and Aqueducts, Grip Pulleys, Log Hauling Outfit. 


HALLIDIE PATENT ROPEWAY 


For the direct and economical transportation of Ore, Fuel, Sugar 
Cane and other materials Stands pre-cmiment for simplicity, econ- 
omy and ereeuny. Nothing to get out of order. Loads and dumps 
automaticaliy 

Paanti-Ore Vears’ Experience and Up to Date. 


Illustrated pamphlet sent on application. 


MANHATTAN CONCRETE co.~ 


-. Engineers and Contractors... 


HIGH-GRADE CONCRETE 156 Fifth Avenue, 


-..Of Every Description... NEW York 


ITY, 
a 


“CONTRACTORS TOOIS& MACHINERY . 
FU CENIAESLIN OSDIR ESE. aT 
—PAVING TOOLS anv MACHINERY ‘SPECI Nia 


Net Quotations 


aE Tar 
on Application AA POAUAU ANTS LU P te ah ; 


RIFE HYDRAULIC EVGINE. 


EFFICIENT UTILIZATION OF |. 
HEADS FOR 


TOWN WATER Supply. 


With two feet or more fall, t\;' 
automatically raise water 30 4; 
foot of fall, with au efficiency of 7 

Potable water pum a 
ms . pumped by means of impure 


COST INSTALLMENT, Low. 
COST MAINTENANCE, TRIF 


Power Specialty 6p, 


ke 126 Liberty St. N. y. 


LIDGERWOOD HOISTING ENGINES 
wiRecemreatam CEBT EWE YG 


Like parts being perfectly interchangeable. 
MODERN DESIGN AND HIGH SPEED, 
HOISTING AND 
CHICAGO MAIN 
CONVEYING DEVICES CANAL. 


LIDGERWOOD MANUFACTURING CO. 


W WATER 


wAwownrnarsda 


\ 


zine wil| 
for eve 
eT Cent, 


LIN 
. NOTHING” 


We have built over 
... + 12,000 Engines. 


20 Traveling Cableways 


For Mining, Quarrying, Dam Construction, in use on the 


Pile Driving, Railroad 


DRAINAGE 
And General Contract Work. 


CHICAGO. 


TO CONTRACTORS FOR ELEC- 


TRIC LIGHTING. 


OFFICE OF THE ? 
BOARD OF PUBLIC IMPROVEMENTS, 
st. Louts, Mo., December 15, 1896. 9 


Sealed proposals for lighting with electricity 
the streets, alleys and public places of the 
city of St. Louis, north of Keokuk street, for 
the term of twenty (20) years from January 1, 
1900, and for the term from February 17, 
1905, to December 31, 1919, for that part of the 
city south of Keokuk street, will be received 
at the office of the Board of Public Improve- 
ments of the city of St. Louis, Mo., until 12 
m. of the 


98TH DAY OF APRIL, 1897, 


at which hour they will be publicly opened 
and read, viz.: 

Letting No 5,111. For furnishing electric 
light from incandescent lamps of 32 candle- 
power, each, and for furnishing electric light 
from are lamps of 700 candle-power, each, 
for lighting streets, alleys and public places. 

Approximate number required to be in ser- 
vice on January 1, 

Incandescent lamps, six 
hundred and forty (6,840). 

Arce lamps, twenty-nine 
twenty-one (2,921). 

Deposit required, $10,000. 


Proposals must be made on blank forms 
and inclosed in envelopes furnished by the 
Board of Public Improvements. 


thousand eight 


hundred and 


MILLER AUTO 


— FOR—— 


The certificate of the Treasurer of the City 
of St. Louis, that the sum of ten thousand 
dollars ($10,000) has been deposited in the 
Treasury, must be inclosed with each proposal. 

The right to reject any and all proposals is 
expressly reserved. 

Specifications, form of contract, and map 
of the part of the city to be lighted on Jan- 
uary 1, 1900, may be seen at the office of the 
President of the Board of Public Improve- 
ments of the City of St. Louis. 

By order of the Board. 

ROBT. E. McMATH, 
President. 
Attest: 
EMORY S. FOSTER, 


Secretary. 52-131 


U. 8S. ENGINEER'S OFFICE, 601 18th St., 
N. W., Washington, D. C., Feb. 20, 1897.— 
Sealed proposals for reconstruction of PIER 
No. 4, OF AQUEDUCT BRIDGE, across Po- 
tomac River, at GEORGETOWN, D. C., will 
be received here until 12 m., March 22, 1897, 
and then publicly opened. Information fur- 
nished on application. CHAS. J. ALLEN 
Major, Engrs. 8-4t 


U. S. ENGINEER OFFICE, NEWPORT, 
R. IL, Feb. 12, 1897.—Sealed proposals for 
DREDGING AND REMOVING BOWLDERS, 
at Wood's Hole Harbor, Mass.; constructing 
JETTIES AND RIPRAP WALL at Vineyard 
Haven Harbor, Mass.; and REMOVING 
LEDGE ROCK in Pawtucket River, R. L., 
will be received here until 11 A. M. March 25, 
1897, and then opened. Information furnished 
on application. D. W. LOCKWOOD, Maj. 
Engrs. 9-2t 


aoe 


Intermittent Flush Tanks. 


SIMPLEST 


No Moving Parts; 
No Valves; 


SIPHON MADE. 


No Small Tubes to clog or choke. 


WE GUARANTEE EVERY SIPHON TO BE ABSO- Standard Design. 
LUTELY PELIABLE—NO MATTEn HOW 


SMALL THE STREAM M4Y BE. 


96 LIBERTY ST.. NEW YORK. 


TREASURY DEPARTMENT, Office, Super- 
vising Architect, Washington, D. C., March 
8, 1897.—Sealed proposals will be received at 
this office until 2 o’clock p. m., on the 30th 
day of March, 1897, and opened immediately 
thereafter, for all the labor and materials re- 
quired for a HYDRAULIC PASSENGER 
ELEVATOR, including pump, tanks, piping, 
car, etc., for the U. S. Court House, Post Of- 
fice and Custom House at SIOUX CITY, 
IOWA, in accordance with the drawings and 
specification, copies of which may be had at 
this office or at the office of the Custodian at 
Sioux City, Iowa. Each bid must be accom- 
panied by a certified check for a sum not less 
than 2% of the amount of the proposal. The 
right is reserved to reject any or all bids and 
to waive any defect or informality in any bid 
should it be deemed in the interest of the 
Government to do so. All proposals received 
after the time stated will be returned to the 
bidders. WM. MARTIN AIKEN, Supervising 
Architect. 10-2t 


U. S. ENGINEER OFFICE, Montgomery, 
Ala., February 12, 1897.—Sealed proposals for 
DREDGING on Carrabelle Bar, Fla., will be 
received here until 12 o’clock, noon, March 
13, 1897, and then publicly opened. Informa- 
tion furnished on application. F. A. MA- 
HAN, Major, Engrs. , t-4t 

U. 8S. ENGINEER’S OFFICE, Oswego, N. 
Y., March 9, 1897.—Sealed proposals for 
DREDGING in Ogdensburg Harbor, ¥., 
will be received here until noon, April 8 
1897, and then publicly opened. Information 
furnished upon application. W. S. STAN- 
TON, Maj., Engrs. 10-4t 


= 


BOSTO 


TREASURY DEPARTMENT, Office Super- 
vising Architect, Washington, D. C., March 
8, 1897.—Sealed proposals .~ be received at 
this office until 2 o’clock p , on the 2d day 
of April, 1897, and openee "tenabotiatel; there- 
after for furnishing all the labor and mate- 
rials and fixing in placecomplete the low pres- 
sure,.return circulation, steam HEATING 
AND VENTILATING APPARATUS required 
for the U. S. Post Office building at PAW- 
TUCKET, R. I., in accordance with the draw- 
ings and specification, copies of which may 
be had at this office or the office of the Su- 
perintendent at Pawtucket, R. I. Each bid 
must be accompanied by a certified check 
for a sum not less than 2% of the amount of 
the proposal. The right is reserved to reject 
any or all bids and to waive any defect or in- 
formality in any bid, should it be deemed in 
the interest of the Government to do so. All 
proposals received after the time stated for 
opening will be returned to the bidders. WM. 
MARTIN AIKEN, Supervising ——. 

2t 


U. §S. ENGINEER OFFICE, Portland, 
Oreg., Mar. 12, 1897.—Sealed proposals for 
ROCK EXCAVATION in Nestucca River, 
Oreg., will be received here until 2 p. m., 
Apr. 12, 1897, and then publicly opened. In- 
formation furnished on application. W. L. 
FISK, Capt., Engrs. 11-3t 


U. Ss. ENGINEER OFFICE, Portland, 
Oreg., Mar. 12, 1897.—Sealed proposals for 
DREDGING, CONSTRUCTING DIKES, etc., 
in Coquille River, Oreg., will be received 
here until 2 p.-m., Apr. 12, 1897, and then 
publicly opened. Information furnished on 
application. W. L. FISK, Capt., Engrs. 11-3t 


MATIC SIPHON 


—FOR—— 


Flushing Street Sewers and for Sub- 


Soil Irrigation. 


Most Reliable Siphon Made. 


faired Highest Award at World’s Columbian Exposition, 1893 
for SIMPLICITY OF CONSTRUCTION, EFFICIENCY and 


RELIABILITY. 


Pacific 


‘84 LA 


MANUFACTURED BY 


Flush Tank Co, 


SALLE STREET, CHICAGO, 


WRITE FOR CATALOGUE 4ND PRICES. 
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